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ANNUAL REPORT 


OF THE 


PRESIDENT 


OF THE 


BOROUGH OF QUEENS 


1919 


MAURICE E, CONNOLLY, PRESIDENT 


CITY OF NEW YORK 


OFFICE OF THE 


PRESIDENT OF THE BOROUGH OF QUEENS 


Long Island City, December 18, 1920. 


Hon. Joun F. Hyztan, Mayor, 
The City of New York. 


SIR: 

In compliance with the provisions of Section 383 of the Charter of 
The City of New York I submit herewith a report showing the operations 
of the various departments under my supervision for the year ended Decem- 
ber 31, 1919. 


Yours very truly, 


MAURICE E. CONNOLLY, 
President of the Borough of Queens. 
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THE CITY OF NEW YORK 


OFFICE OF THE 
PRESIDENT OF THE BOROUGH OF QUEENS 


Maurice E. Connotiy, President 


The Charter of The City of New York provides that the President of 
the Borough shall submit to the Mayor, annually, a report showing the 
operations of the various departments under his supervision. A summarized 
report for the year ended December 31, 1919, has been prepared and is 
herewith transmitted. 

The City of New York is divided into five boroughs for the purpose of 
administering the functions of municipal government that are local in 
character. The Borough of Queens consists of the territory known as 
Queens County and the electors thereof elect a President for a term of four 
years. By virtue of his office the President is a member of the local boards 
of every district of local improvement in his borough and is chairman thereof. 
The President is also a member of the Board of Estimate and Apportion- 
ment and a member of the Board of Aldermen. The President has con- 
trol of regulating, grading, curbing, flagging and guttering of streets and 
laying of cross-walks, of constructing and repairing public roads, of paving, 
repaving, resurfacing and repairing of all streets, and of the relaying of all 
pavement; of the laying of surface railroad tracks, the filling of sunken lots 
fencing of vacant lots, digging down lots, licensing vaults under sidewalks, 
removal of encumbrances, the issue of permits to use or open the streets. 
He has control of the construction and maintenance of all brdges and tun- 
nels except such bridges as cross navigable streams; the construction and 
supervision of sewers, of the construction, repairs, cleaning and mainten- 
ance of public buildings (except school houses, almshouses, penitentiaries 
and fire and police station houses), of the care and cleaning of all offices 
occupied for public use; of the location, establishment, care, erection and 
maintenance of the public baths, public urinals and public comfort stations; 
and of the placing of all street signs, of the cleaning of the streets, the re- 
moval of ashes, street sweepings and garbage; of the framing of regulations 
controlling the use of sidewalks and gutters. 

The office of the President of the Borough is divided into eight bureaus, 
each of which performs certain designated functions. These bureaus are: 
(1) Administration, (2) Highways, (3) Engineering Construction, (4) Sewers, 
(5) Street Cleaning, (6) Public Buildings and Offices, (7) Topographical, 
(8) Supervision of Building Construction and Alteration, 
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LocaL BOARDS 


For the purposes of home rule and local improvements the Borough of 
Queens is divided into two districts, called Newtown (Wards 1 and 2) and 
Jamaica (Wards 3, 4 and 5). In each of these districts is a board of local 
improvements known as “‘the local board,”’ entrusted with the powers pre- 
scribed by the Charter. The local boards have jurisdiction over those 
subjects or matters the costs and expenses whereof are a charge upon the 
people or property of the district for local administration within such dis- 
trict. The local board consists of the President of the Borough and each 
member of the Board of Aldermen who represents an Aldermanic district 
within such local improvement district. 
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DIVISION OF AUDIT AND ACCOUNTS 


APPROPRIATIONS 1918 AND PRIOR YEARS 


Cash’ Balance.as"ateecs Sill Oil Sete ee ene $177,858.48 
Additions: 
Transfers, Adjustments and Reconciliations 0)... se ae 2,707.45 
Total: Cash vce ice Jeet can yee ce ee ee $180,565.93 
Less: 
Transters.to: Generaleande® ther En CS ane eee 35,559.94 
Net BundsyAvatla bletioral: OL Oi nse eee an nee eer eee $145,005.99 
Disbursements: 


Net Amount of Vouchers Registered and Transmitted to Department 
of Finance Duririgel O19 2a cere tee iene ene ene a 127,154.80 


Cash Balancelasva tal eck 31 Sul O11: Oi re rnegs Aenean ee ee $17,851.19 


APPROPRIATIONS 1919 


Budget Allowancelas at, Jails LO UO syers reteset ener nena nee $2,396,378.66 
Additions: 
Cash Deposited’ During TOLO SS en 5 sere ers ee eee $180.78 
Transfers, Adjustments, Reconciliations................. 66,897.59 
Total Additions, 1919 !s530- eae ee en eee 67,078.37 
Total Cash, 2 cto Bac) ore see ee ee $2,463,457.03 
Less: 
Transfer of Accruals, Adjustments and Reconciliations................ $39,975.86 
Net Cashed vatlableforel Oil irre eeeee ae $2,423,481.17 
Disbursements: 


Net amount of Vouchers Registered and Transmitted to Department 


of Finance: Dirring: 191.9 ee pects eee aerate ets Cote orn ne 2,305,522.96 
Cash Balancetasvatccus Wee LOO perenne een er ee $117,958.21 
Reserves: 
For: Contira Cis ic epic terete ones ce eee ee a eee $63,595.95 
For Opent Market: Ordetsaas- cnet eae nee 18,598.52 
Total Reserves ascot Decs 3 al 19 aaa ere $82,194.47 
Unencumbered Balance as at Dec. 31, 1919......,........... $35,763.74 
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SPECIAL REVENUE Bonps 


Rene ames ae IOC ola LOLS ach ah. np Siew adn eh ee. ck A dnc betwen. $54,900.99 
Additions: 
Adjustment Authorizations, Miscellaneous.............. $7,105.10 
Authorizations—Board of Estimate and Apportionment 
Pars Oe. Oi) Oe meer ere ter ene tare ory eC Ly iw 357,601.96 
ESTEN by g0a Gaspacrretoe BO) LEY OR Rs en ee ee 364,707.06 
ANS PEM IN PAIS) a th Ned ctu Aue ERR Can are EOE Us $419,608.05 
Less: 
Transfers, Adjustments, Reconciliations, etc... ........20c-c0eceseees 45,180.77 
INGiGashneAvallaple torn Oi Omee un aera ae re $374,427.28 
Disbursements: 
Net Amount of Vouchers Registered and Transmitted to Department 
GilimAncer Uriney LO 1 Oaeaw ents, pen Perr ere eh Rie ee oe pe 201,869.16 
Cash Balancerms ateDece ro len! O1 Oper  eeees e ee e $172,553.12 
Reserves: 
ete OMbCACT Sema. te eae ge aro Me eter Super fH Mend de, | $109,203.81 
Rome pene Viarker Ordersamyaemmaonemen mie tees. oe noe 680.87 
STP URS ee) | EE Oy ites te ee ain ee 58,631.42 
slLovaleReservess Deno ll Ol Omawmery | ies rete Wek See ee $168,516.10 
Unencumbered Balance as at Dec. 31, 1919.................. $4,042.02 


CORPORATE StTOcK FUNDS 


@achwbalamceas a tuloecees Ml OLS oe aa tee ene ae tid gw ses ae Seanas $1,181,478.78 
Additions: 
Authorizations as per Resolution of Board of Estimate and 
Nove Crem WOimmaateiane Chenehotes IMOWKO Rae nn o ais Ree men Oi ieee $1,213,883.50 
Authorizations for Account of Code CFM 25, Cash Re- 
CEWVECEC (i) Gal LO See emew NN 4 eee. SF icuens Stowe ney cpa Oe 2,889,295.24 
MoOtaieaAd GintonsevVican LO] OF) mers. cis 25 be ere oe os Grote giaeie 4,103,178.74 
AUS OPAC eh act Sha cen os PASM RS Ree na $5,284,657.52 
Less: 
Transfers, Rescindments, Adjustments and Reconciliations............ $251,257.00 
INemC@asheAvatlable tor l OO Werrwems. hs ee eee ce ee aes ee cuedes & $5,033,300.52 
Disbursements: 
Net Amount of Vouchers Registered and Transmitted to Department 
Giebinance: Dunne! 0 lLObmw ewan eet Pie ne Sis isa: ast se ese On LOOseO 
CGachebalancerascate) cena lp LOLO Mee tes sri ee tebe aie aerctersieereret $2,617,511.32 
Reserves: 
HOT COMUEACES RTE TTT mene caesarean eas Fo mre een ae chs ars $2,239,662.35 
RomO pens larkenOrdersmerssm sartsciae seis tick ome 2 © cere 467.46 
HomVvinscellancousm en ee ree ein ites on tenia 27,342.83 
MotalelescevestaswOls WeGe ol a VOI Omen es bye siete syers co aa) cleo, © ae ohn $2,267 ,472.64 
Unencumbered Balance as at Dec. 31, 1919................. $350,038.68 
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SPECIAL AND TrusT FUNDS 


Cash Balancevas*at: Dec? Sls 1O1S hee ee eee $42,973.95 
Additions: 
Cash Receipts from Issuance of Permits, Deposited with City Cham- 
berlain DuringsLOLO., sic a ro ee ee eee 51,910.50 
Total'Cash Available fora) 9 19 seers ater eee ete $94,884.45 
Disbursements: 
Net Amount of Vouchers Registered and Transmitted to Department 
of Finance: During a1 919 Fete eee 30,671.34 
Cash Balanceasiat Deca oil el O19 yee a ee $64,213.11 
Reserves: 
For OpentMarketiOrdersttance tere ane ee $4,113.82 
For RefundsmCode:Si7i@)) ee ees arene ey nes ee ee 2,135.80 
‘Total Reserves asiot DeGio.1) 19 LO agree ee 6,249.20 
Unencumbered Balance Dec) 315 1919. 245-5-,. 22 See $57,963.91 


DIVISION OF PURCHASE AND STORAGE OF SUPPLIES 


All supplies, equipment and materials, are purchased through this 
division on requisitions submitted by the directors of the various bureaus; 
after obtaining estimates on appropriate specifications from reliable concerns. 
Open Market Orders are then issued to the lowest bidders. All vouchers 
are prepared for payment in this division. 

Contract and Open Market Order issued during 1919: 


DIVISION OF PURCHASE AND STORAGE OF SUPPLIES 


Orders Appropria- Revenue Corporate Special and 


1919 Issued tion Accts. Bonds Stock Trust Funds Total 
WESMRINo cec ccs © UX $16,396.53 *$898.75 $14.78 $380.00 $15,892.56 
February....... 273 20,695.22 ee ee 383.79 120.00 21,199.00 
March ae See 18:919:3 78 ee eee 117,67 160.00 19,197.04 
Aptis ee 345 1.950 53% 9 anne ae 295.50 350.00 19,704.09 
Mayer anne Sere 266 13035175 ae ee 241.50 150.00 14,327.25 
June Saree 184 3S (ol 0 94.30 400.00 39,274.80 
July eer eee OO 51 966.94. eee 154.50 406.50 52,527.94 
AIS UAS Gee arenes 263 32,017.64 1,885.49 505.00 80.00 34,488.13 
September...... 296 22,05 90a 1,314.00 681.58 24,055.25 
Octoberntneaaee 324 ZAN HS Oa 1 350.00 320.00 775.00 23,030.17 
November...... 291 AR 219.8) en eee 656.00 360.00 49,235.85 
December....... 255 38,047.76 1,189.80 87.46 347.69 39,672.71 

hotaleaeeaee 3,993 $341,682.98 $2,526.54 $4,184.50 $4,210.77 $352,604.79 


* Reduction, due to cancellations. 


DIVISION OF APPOINTMENTS 


This division prepares the documents necessary to make effective all 
appointments, resignations and other changes in the personal service and 
keeps the official history of individual employees. 

The following statement shows the number of appointments, transfers, 


increases in salaries, changes in title, promotions, suspensions and separa- 
tions from the service: 


Permanent appointments........ 88 POMOC Sem am ae vit oes 2 35 
Temporary appointments........ 21 Suspensions (lack of work)....... € 
ING-ascioMMENUS. Jen acs ess 190 Suspensions (lack of funds)...... 3 
Departmental transfers.......... 14 Discontinued (death)........... 14 
Interdepartmental transfers...... 10 Discontinued (resigned)......... 45 
Imerease inisalaries...0,.2..:... 1,465 Discontinued (dismissed)........ 33 
Ghangesam titles... 5... 365enes ess 24 Retireditwcersccer eee ee 1 


DIVISION OF .CONTRACTS 


This division prepares advertisements soliciting bids on contract work. 
It tabulates the bids received and the security deposits submitted therewith 
and keeps records of the progress of work under all contracts. 

During 1919, there were contracts awarded for $3,643 ,625.86, as follows: 


Appropriation Special Rev- Corporate 
Awards Accounts enue Bonds Stock Total 

Jeni ere eee nr eee roe ON lS Goo e $387,189.61 $387,189.61 
eit tinny armen Oe eh na sega 609,965.05 609,965.05 
VLCC EEE SRE Se ce ute 20,185.90 20,185.90 
Natal oS eee nea 25 $70,172.00 $22,347.50 410,762.85 503,282.35 
iS: eo ee eae ae 3 SAR |e Khuncn ee 97,450.30 101,169.03 
ithe ec Mee 5 305400! 00 See ey 4,958.32 35,658.32 
VWI e Series Bcis eheke M7 6,197.67 167,782.00 99,026.58 273,006.25 
AGES. ce. eke 7, LOM S85: ORM WE s..2ar 969,300.90 988,785.90 
September...... Se Rey olen he Bet ree se Uh Nae 27,814.68 27,814.68 
Octobers.ccs.2 9 AN 73.0 0 acre 24,233.00 68,306.50 
November...... 17 3,075.00 4,605.00 349,859.45 357,539.45 
December eae isk wl os tea 10,397.61 260,352.21 270,749.82 

Motals vy. $177,421.90 $205,132.11 $3,261,098.85  $3,643,652.86 


DIVISION OF MAILING AND FILING 


During 1919 there were 17,406 pieces of mail matter received and dis- 
tributed which, after proper recording were placed in the files. The out- 
going mail matter numbered 43,495. An index filing system is maintained 
in this division. 
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BUREAU OF HIGHWAYS 


There were received 3,665 complaints as to roadway, sidewalk and 
drainage conditions, and also as to roadway and sidewalk obstructions and 
encroachments, by written communications and telephone messages. 

During the summer months, there were received about 500 complaints 
as to the dusty condition of roadways, which were attended to by spreading 
oil and sprinkling water. There also were received approximately 100 
complaints as to lack of street signs, particularly in the 4th and 5th Wards. 

The number of complaints above stated does not include those received 
by the various corporation yards, which are attended to direct from these 
points. 

As the result of these complaints there were issued to foremen 2,397 
work orders and 1,092 orders to restore roadways that had been opened by 
plumbers. 


WorkK PERFORMED 
Macadamized Streets: 


Macadam paver cite pale epee miestsietenass Meira ele acai esate sq. yds. 279,483 
te CIEATICC Peet BEA koe he NC SMR, serge ey cs 452,341 

+ a SAT iCleC Meee nered tt hs ein, See er rap he ee eo re 4 23,496 

. JEWS Slosay hts She RMN eA EE PRA ae ee re 90,042 

. S Saveuullid els & Ae a onl reser eer oa CRS ee $ 177,092 

st > (TOSTICLYECL™.. 8 as at Oyo sim cre: Ae at eee GIs TC et aan cera 298,676 
Dictenineswnoned andscleantedena. 036). e. + «sepium A oda Gis ae ee oo ‘ 639,559 
Ganinneses Cleemvealy oe 38 ws 5. BR Sue ee ae ee eee eee lin. ft. 802,122 

Paved Streets: 
Granite PAVEMMEMU LEDAINGG aaapme ara cutig eo ne ane eee outed, es ne. os sq. yds. 33,830 
Brick = A Uo =a Bva bee stosas cone IR SR Oe ee eee . 11,847 
Wood block - eR Rey ue ee Mees a sce eit ase a 6,032 
Asphalt block i ME ST Ses SA ont, We tae Hage 9,073 
Hassan ‘ BPs haat, ee hed RN any eee eee aE 194 
Slag block © Per: A OR Lee eens ad. DOR W a sre Sk : 206 
Sheet asphalt © Hm VEE Now ot Berta Cia ged ac eae ae ED Se 651 
epiala comorete pa vciacnt Tepaired agaac A cman. wns eae wow ite os eres : 24,367 
« 3 cAWAUTSLIN SE lermoyehacet oaks ctor Aa tere ae : 26,738 
DER PPASHSTOEWG,, d 5.c u.cig 6 otictedo Ba ao o pee moan Dealc Bie chen RAE ino ere sq. ft. 3,026 
(Gicrersioluandprepaineds naman aa mi meta deiatieich tas cos suet. TG, hes 10,080 
(CUIAB) TREES Bare oh Gc eee aro Ace Cue Ee OAR NG UO SIG eds CAP No oe . 1,434 
TE LSC ain cares ele, see Sota Bese cere heat ete ee ones C Gun Ries oe meee neon eo Y 2,977 
Unimproved Streets: 

eee ae PALO eto cee ast wlaie ols crave nue, sNavenalied s\n atleast sq. yds. 487,903 
2 Scheel at OCU ge a etick, de pean aes Pome es foe we «ered 1,516,178 

é Ree Oe re es A Poe anes ov sion tuite, faust 25. Sie es SEs " 1,796,565 

e saullverel shal syyaltdar Ganaval gehatel SAVES. 2G Gunn ooees os on db one oe one < 174,237 
Dias Guha: Mawel sc eo o Gog on OE  Sip See Dee mic mc aioe g 4,389 
eC WRLC Meme Mees EEC Cy ores a hoes ware + Sebago ee Re . 1,843,789 
- a rt cae Nas, oR as aS ee pian onl. Phy Gaeta onal 5,000 
Crossipilleguemerelels Sepucd ca ou oc one coo ua ASas on mee sou cms cide = 4,038 
Beetle ais DIOP NOU gets Ate Bele leit Pose ps SPAN mo eo See = 4,105 
GaitiersOLrime cd tanciGleaned semeadereic ers actinides eutarale steels lin. ft. 735,350 
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Trees and Weeds: . bs) 

Weeds cut down'and removed a... 4.265 <2 eee eee ie Says 

Dead and dangerous trees cut down and removed....................... 

Culverts: Pit 

Culverts cleaned out........0.8.. ak I ts ee Pn ae mee rts 

Wood culverts repaired and built......... ARS eee ah ne i eee wee 


“ 


Pipe daid.. tan Sa Pee ware ee oe Foe 56 BO ie a ee ie hes 
Bridges: . ; Sh ea ey. 
Guard rail repaired............. in eS eee ee Se Sars ys Ain 

Planking relaid oie. oactmehr scar eee a eee ee pies * ae 


Catch Basins: 


GCatch* basins cleanedtotut aaa een pemeen £5 me Geer ee ott ee 
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BUREAU OF ENGINEERING CONSTRUCTION 


DIVISION OF HIGHWAYS 


The Highway Division of the Bureau of Engineering Construction 
supervises the work done under contract for Highway Improvements and 
also the restoration of pavements over openings made by contractors for 
construction of sewers. 

A very important part of the work of this Division consists of inspec- 
tion of condition and of repairs to pavements, concrete curb and cement 
sidewalk, and restoration of pavements disturbed by plumbers, public service 
corporations and sewer and water contractors, under maintenance by con- 
tractors. This work is done under an Assistant Engineer and seven men. 

The removal of encroachments on streets is also supervised by this 
Division. 


CONTRACTS PREPARED FOR PUBLIC IMPROVEMENTS DuRING 1919 


Improve- Amount 
ment Location Limits Ward of Bid 
RGC DS SSth Av teu esc.e § IO PAnvGk wey MOA AoC S ce ono ob AGO ae 4 $2,224.25 
LEXGISIS LPH G eS) ral eins & eee Metropolitan to Jamaica Aves......... 4 9,595.10 
eC Chae 25 thiothaserse ent amiateantoroo the A Vesna areal 4 5,042.00 
F (50th Steses sone. Beaver tonsoutny Roads» eae sssee ees 4 $26.00 
RGCE Emerson Sto. 2....- Freedom Ave. to Oxford Sta-..5.0.05. 4 6,259.30 
RGF Armand Place...... Wialtem Stator pOesolthee oe eee ae 2, PADD 
RGCF 102nd St., W.S..... Jamaica Ave. to Park Lane South..... 4 217.50 
PCs 3 23rd Stata en ean 220’ N. of 85th Ave. to 89th Ave...... 4 18,862.50 
re Ce Vena ts = SUELO SOUL OLS. caecre eee ce eee eee Hele 4 2,538.75 
Pe ene Pees Alitag Venera. se) ord tO Ob Sts. Wa, we see ees bo eee es 2 4,154.55 
RG (AS61015 Att ots eee a Hunterspoint to Thomson Aves........ 1 1,388.20 
BGC Gamma Plazay..¢.: (Cooperto Myrtle Aves. .......05.0... 2 1,880.00 
Pee Oot ROade eye. Gord tO GIS Ste. ie ces ee es les 4 8,462.50 
RGF Sanford Ave., N.S.. Boerum Ave. to Murray St........... 3 148.50 
IGICI®  RYANT INGE lon oanemer Vhelolite) tO Mein cqon Hinuiago ee Oe e ene + 1,539.50 
RGF Hillside Ave........ N. Morris to Metropolitan Aves....... 4 1,278.75 
RGF BarclaygAvesss se barccons Blydato l4/th Sts. 52:-5--2 0 589.20 
RGF Delawaner\vesmon Onmebarcotc Divas tonl47thoteses.s+: ase oO 270.00 
RGF (osrcdroue vase ee Northern Blvd. to 34th Ave........... 3 1,434.00 
RGF ee Ave., N. W.S. Grandview to Forest Aves..........-.- 2 1,040.50 

RGF. CROWS Sian ooo 6 olor Prospect to Porest Aves. 4. i... ses - 2 pila 

ReChmeOs Td Avere are pam lLO2nd Stato le leRY RR. Re B. Divecn. 4 2,257.00 
RGCF Olmstead Place.... Mrytle Ave. to Cypress Hills Cem..... 2 3,226.50 
RGCF Edison Place....... Myrtle Ave. to Cypress Hills Cem..... 2 2,297.50 
RGF ORO VW Ome LOlstito Liberty Aves: ...5...2027.06- 4 2,291.05 
RGCH es Onecens Blvd ono. 4) Harold to Gosman Aves......5-.45..-. 1 11,245.50 
RG IBuckiey?S tere ara Hunterspoint to Thomson Aves........ 1 5,280.00 
BROCE (Hancock Stu. hai. Cy oressitOmVivat le Aves qereetiaaysiseeersron 2 1,735.60 
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CONTRACTS PREPARED FOR PUBLIC IMPROVEMENTS DuRING 1919—Continued 


Improve- Amount 
ment Location Limits Ward of Bid 
RG IMICORO Sik o og oo cote Nelson to Hunterspoint Aves. . : 1 $8,875.00 
RGCF _ Roosevelt Ave...... 200’ N. of Alburtis to Woodside: Aves 2 126,602.40 
RGCE St. Felix Aver. aWialtesots to Charlotte: Placer 2 4,479.15 
RG NG EOS ns coe one Jamaica Ave. to 285’'S. W. of Grand Ave 1 26,064.00 
RGCF Chaffee St., E.S.... Hughes St. to N. S. Chaffee Place..... 2, 215.50 
RGCE WM49th Sts bao. 20’ S. of Sanford Ave to Beach Ave.... 3 1,196.50 
RGCE, Wayne'st, NoS..,  Mortomto Griiath Aves eee eee 2, 1,245.00 
RGCES Lowerysstaee en ee Olleens blvd aronOstenew ic ee mnt =t 1 7,683.00 
RGCE ) Broad Stossel ae ee Grandsota tow limtonme i canner ene x 12,293.00 
RGF Chetry Ave: eee harconsebivdetos4:(c ak ote nena enn 1,029.00 
RGF Jamaiea Ave., N.S... ~Qdeens._Bivd? to) Lewis otta. oa ae + 237.50 
RGF 98th Aver os eee Sth oteco oprnomeld) bilvcliessaeenane 4 1,112.00 
RGCEH © 2nd Stossel ttn OOUSIGLENL OG). Lieven nyc stny aie arn enema 5,189.10 
RG A Nslalie] Hon Mri oon de Queens Blvd. to Woodside Ave........ 2 14,078.00 
RG CES bO th St: aaa Jacksonsto: BurnsideyA vestments 13,379.25 
RGCF ne Aven on: ae Borough Line to'84th Gt..9. 5-20 4 imetnon 

RG CHAS. tho tee OOtheRoO adh ror shyly cae eee 4 ae 
RGCEYlS2nd Place, Ex om.) Jamaica to: OlicteAwecune: iran nerr 4 1,395.00 
RGCE Gunther st....s02 ne -olshwotatosbeantinecy vic. ieee 2 
RGCF 4 Ferguson St........ dlstistatosDereysten:\ vcs eam 23,239.00 
RGCE | RooseveltrAvie: so: ©. soLstiot.tombiemo ata vies lenin =ennmee 2 
45 Bids. Amotinting towel ee eee $359,485.60 
Pave L6th Ave... 22-525) Grand Arve: torso, onWre 1 $57,782.50 
i; Hancock Stays Wyckoff Ave. to L. I. R. ie eer 
‘Branch: > Beco tact ae eaee eer cena 2, 4,942.50 
? Edison Place....... Wyckoff Ave. to Cypress Hills Cemetery 2 7,471.00 
: Lotus Avée;. ....... ‘Cooper Ave: to Cypress Hills Cemeteny) (2 15,899.00 
. Silverio lene ene Anthon to Buchman Aves............. 2 7,707.00 | 
- Stimmerfield St..... Wyckotl to Myrtle Aves........-..--5 2 41,795.00 
ce Aveeno Sionca sn Wallon Sie ne. Were JNISG Bis. ds.5 oa8 of 5 1 7,185.00 
- FUINOMIeM cue genc INMbyaqulker wey ENN IRES,. 006500 0000 66 < 2 6,498.50 
. AthvAvess a soe sear broadway stor lamiacarAvier ss) aera ih 22,138.30 
s Freedom Ave...:... Jamaica Ave. to Fenhurst Place....... 4 45,745.00 
“ HunterspointjAver. | Viaduct to Creek ots rien 1 28,685.00 
€ Nurgze Ste. aa caine onlViathinns lcs). a pe 3,730.50 
a Olmstead Place..... Myrtle Ave. to Cypress Hills Cemetery. 2 7,205.00 
< Roland St.......... Potter to Woolsey Aves.. ee ee 13,885.00 
: Van Cortland Ave... Buchman Ave. to Fresh Pend Rad. irae 2 9,159.75 
$ Centres tine eerie CY Press LOO eH eCapa yc Sanne erenn mn, 7,720.00 
. Detatuci stare Wyckoff to Cypress Aves............. 2 15,210.00 
ElycAVie merce pene jamaica tol Grratia PAy.eS aie ieee 1 20,670.00 
« Olmstead Place..... Cooper Ave. to 175’ S. of Central Ave.. 2 23,528.35 
i VanderventerAven mot invomlAl iin eAvies amine tein eran 1 59,732.50 
20 BidssAmountine: toner eee eee ae eee ee $345,689.90 
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CONTRACTS PREPARED FOR PuBLIC IMPROVEMENTS DurRING 1919—Continued 


Improve- Amount 
ment Location Limits Ward of Bid 
Repavem 4th Stio oi. ¢.040 Vernon to Jackson, Aves. ...¢.. 0.2... <5 1 $5,621.25 
IBEIGY JONES 5\g)oom 6 oo Borden to Hunterspoint Aves......... 1 14,837.00 
2 Hamilton St........ Webster N. to Vernon Aves........... 1 40,777.50 
is TSGRAV Gras uri a cuee 6 Graham Ave. to Broadway........... 1 16,832.70 
. Jackson Ave....... Thomson Ave. to Bridge Plaza So.R.R. 1 31,075.00 
| 3,532.50 
bs Jackson Ave. (R.R.) Thomson Ave. to Bridge Plaza So. R.R. 1 20,700.00 
se Jackson Ave. (R.R.) Bridge Plaza So. to 2nd Ave........... it 17,860.00 
i Jackson Ave....... Bridge Plaza So. to 2nd Ave. R.R..... 1 40,365.00 
1 4,605.00 
Jackson Ave....... 2nd Ave. to Old Newtown Road....... 1 108,935.00 
Relea ee | 12,690.00 
by Jackson Ave. (R.R.) 2nd Ave. to Old Newtown Road....... 1 70,040.00 
A Hekenl Skise ab 6 obtcoee PANG VCO) MEARE os a hh ped og ae eee Oe Or 3 38,890.00 
I O8 Se Ra ec pa me 3 6,125.00 
- Patbvota (RR .) 255... EVE) IL AVES. emits cee Mis. as od cles 3 37,501.00 
3 Main St. (R.R.).... Broadway to Jamaica Ave............ 3 21,681.00 
S Broad Way aenen et WWiheommany IbeKS hoy SWIEM, Sin oon nbeoanndes 3 34,693.10 
* Corona Ave., S. 5... Broadway to Louona Ave............. 2 
s CoronayAver on O- Glburtis to.Golonial Aves......4. .ce.. 2 29,445.00 
E WoronatAve.w Noma V aLick Ot. to. DISt. Str. Pars. be. eatin ss 2 
4 CooperAverseen ni 150’ E. of Dry Harbor Road to L. I. 
Feet pIVLOrita tc nites aati Sata 2 11,547.50 
= Jackson Ave....... NeNCHomA Ves tO OLN OE. .5.) seas « 2 32,769.00 
e Rockaway Plank Rd. Borough Line to Locust Ave.......... 4 159,082.00 
- Hulsidenive- 7 ea, (rand ot. to Rocky Hill Road ...5: <<. 4 171,316.00 
SACO E RN CR) uh areca eaiares wisi ir aia nah wees! tem otatts $468,849.45 
Dela roads a teal prake se Peer res syoiira heSecee cea 194,734.50 
OuCOUNTVELOACdS Here rte a ae ee Pei cones creme ee 267,536.60 
TSsSidseArnounbine bom ee tte Aye aR $930,920.55 
Repaltmmonectaspialtelst andeaids WardSia. aa..0-4 0465. o0ses0s5. 55008 $13,775.00 
RECAPITULATION 
Bids Amount Total 
45 For regulating and grading streets...................- $359,485.60 
240) ° Woye ToPeRTaia¥=20.. Ws. arer a. santero eae ioe eee Ale ee 345,689.90 
Smee Ortepavine Cilysared mans «emg. aek cas ee she aya vate 468,649.45 
DMO TEDAVINIP CRY Ra ateaa. actabi es eo ces cece sci scen see aSos 194,734.50 
MLO TepAving @OUNntY, TOAUS: anes ence: ee sis cine a  acih oie 267,536.60 
1 For repairs to sheet asphalt pavements............... 13,775.00 
$1,649,871.05 
PS 1sre CCLOC mama reat tie en talents or Sao eevee eles 29,280.00 
85 $1,679,151.05 


Bidsropericdsatacota cost Olmemm Wah pan. | 92 cnt mais aie. ess 


ASSESSMENT CONTRACTS COMPLETED DuRING 1919 


Improve- 
ment Location Limits Ward Amount 
RGCF SStheAver sae ee lL O2nd ton O4theStsune a een 4 $2,160.17 
RGCF&G IDAth Otsaea see Jamaica to Metropolitan Aves....... 4 8,609.42 
RGCF WARTS Ses on boc es Jamaica to. 89th A viesser sere 4 4,763.06 
F 150th St: eee CAveCr TORSO LCn On Sannin iene 834.85 
RGCF&G Emerson St........Freedom Ave to Oxford St.......... 4 5,678.88 
RGF Armand Place...... Walter. oun to 2) 0asotL hye 2 TAM ZAC6S 
F 102nd St., W. S..... Jamaica Ave. to Park Lane South... 4 174.00 
RGCEXw&Gal23rdiou eae 220’ No. of 85th to 89th Aves....... 4 12,916.25 
RGCF Si tho Aves eer COLD EtOnS Db iano LS orien eer oe 4 226712 
RGCF&G SHothtneehnI Cnc oo J oGIROl WONT MNM hes gaa e ucisage ncusesoos 2 3,354.00 
RG IMO tiniGnS Ghee eee Hunterspoint to Thomson Aves...... 1 1,489.41 
RGCF Gamma, Place .a. Cooper to Myrtle Avesin cee 2 1,698.79 
RGCF PS LETH OTSA YNlinn dais oop atsORMOMROM OMI IA Occ waasooeosceaas 4 8,074.21 
F Sanford Ave., N. S..Boerum Ave. to Murray St......... 3 146.85 
RGCF 87th Roadie ee (Stl COS OL o Ls ane ae eee eee 4 1,300.07 
RGF FalisidiesAwies eee N. Morris to Metropolitan Aves..... 4: 1,188.30 
RGF Barclay Ave. oe Parsons Bivd/to 147th Ot... nee 3 373.36 
RGF Delaware Ave., S. S.Parsons Blvd. to 147th St........... 3 216.00 
RGF ays ieel Suess 1B tS\be o 5c Northern Blvd. to 34th Ave......... 3 1,428.42 
RGF Mar AVG... 222s otandview to) Poreste- yess ene a nee \ 834.59 
RGF (Grove St. cs. ssc. « Prospect, Os orest Aves! ne eee 2 
RGCF OBialAQeR oc an oo a nlKOPAavGl Sim, wo) UE, Ills IR, AR. 185, Dany 4! 2,139.48 
RGCF Olmstead Place... ..Myrtle Ave. to Cypress Hills Cem... 2 3,252.70 
RGCF Hdison| Piaceseprers Myrtle Ave. to Cypress Hills Cem... 2 2,369.17 
RGCF Hancock St... ev lyatlesto; Cy presse. Vicon aes 2 1,713.57 
RGF Wayne St., N. S.... Morton to Griffith Aves............ 2 1,173.00 
25, Contractsicompletedinns sure eerie ieee eee $69,327.32 
ASSESSEMENT CONTRACTS FOR PAVING COMPLETED DuRING 1919 
Improve- 
ment Location Limits Ward Amount 
Pave 16thvAve._..... +. Grand Avesto 285’ S. Wat eee eee il $5,609.35 
3 Hancock St........Wyckofi Ave. to L. I. R. R., Ever- 
green Branch ana heer Pe 4,756.68 
‘ Edison Place.......Wyckoff Ave. to Cypress Hills Cem.. 2 7,454.97 
o Sil Veriolsae ee eee Anthon to Buchman Aves........... 2 7,314.96 
2 Summerfield St... ... Wyckoff to Myrtle Aves.......::..- 2 41,236.11 
AnthonvAvewisa. 44M ynlte tomlallecksAyes seis mer mee 6,227.22 
Freedom Ave.......Jamaica Ave. to Fenhurst Place..... 4 43,514.70 
. Hunterspoint Ave. . Viaduct to CreekiSt-42.-4.-2-6 52 4ee 1 28,137.92 
= INUngerstanen ene mI asvonl\ylartines Usa ime renee 2 3; 105-511 
. Oimstead Place... ..Myrtle Ave. to Cypress Hills Cem... 2 7,193.66 
: Van Cortlandt Ave.. Buchman Ave. to Fresh Pond Road.. 2 9,600.14 
I iGContractsicompleted Sevycy i nk a eas nie ener nee $164,751.22 


REPAVING STREET CONTRACTS COMPLETED DuRING 1919 


Improve- 
ment Location Limits Ward Amount 
Repave ANGUS oo gto. g culicrn oe Vier oumton) acksourA Vesa ermsser eit: 1 $5,603.74 
2 IDI ISAES 2g 6 oe eae Borden to Hunterspoint Ave........ 1 14,294.55 
“ Hamilton St........Webster Ave. north to Vernon Ave.. 1 40,755.34 
- IieNVel. a eee era nandAvVertO: broadway nmr. aoa: 1 16,621.56 
al WacksontA vers, a0... Thomson Ave.to Bridge Plaza N.(C.) 1 32,845.27 
(RAR) 2,745.46 
# Jackson Ave. (R.R.)Thomson Ave. to Bridge Plaza N.... 1 15,458.96 
‘ Jackson Ave. (R.R.)Bridge Plaza No. to 2nd Ave........ 1 14,107.88 
« JacksontAves= 7s... 2nd Ave. to Old Newtown Road (C). 1 103,363.29 
CRERG 9,141.73 
i tho tes eee BiG LLOL OU AeSoe tees tae (aye to 38,609.80 
(R.R.) 6,322.50 
is GUS t ete eet een rae listitonGollegesAvessmonce ass strane 
Weboulevard=ae a lsy tor Collese Avesees sss o.2. 2. HOptawee | 
N. Boulevard...... Tettoy. Colleges Aviess..4- 25 Sa25 at oe 
AT HGAV CS a epee OEM CORLOktM hSUSHae en ane Fok nitern = ameen 
& Rockaway Blvd..... Remsen to Eastern Aves............ 32,049.21 
HIContractsiCompletediatrawd otal Costiois..2.. 56-4 - $382,054.79 
MISCELLANEOUS CONTRACTS COMPLETED DuRING 1919 
Repair Sheet Asphalt Pavements, Ist and 2nd Wards................ $13,748.25 
PRIVATE CONTRACTS COMPLETED DuRING 1919 
Improvement Location Limits Width Length Sq. Yds. 
Pave Sheet Asphalt. .110th St.. ..Roanoke to Suwanee Aves... 30’ 465° 225500 
Pave Sheet Asphalt. .111th St... .Liberty Ave. to 400’ south... 30’ 400’ 1,330 
TROBE £e ely Bierce Re cote le Rea te Ae Nee eo 1,165’ 3,880 
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ASSESSMENT Maps COMPLETED AND FORWARDED TO BOARD OF ASSESSORS 


Durtine 1919 


Improve- 
ment Street Limits 
GCE Fresh Pond Road...... Woodbine St. to Flushing Ave...... 
GF Rockaway Road.......Sutphin Road to Baisley Ave....... 
GF AQthS bee eee eerie JacksonvAviersto, Forest otsesee eee 
GCEY PS ReviewsAver-aaneee Howard Ave. to Laurel Hill Blvd... 
GCF Rairview Ave...... 4. otanhope ot. toiGreences ve ae ee 
GF Jamaica Ave., 5. S.....Lefferts to Van Wyck Aves......... 
GF Jamaica Ave., N.S.....Lefferts to Metropolitan Aves...... 
Pave SULhtOt ae eee amaicastorsSthyA vies seer sterner 
GCF DecaturhS tay ee © V DEGSSuLOM Vly Tule eVect ean nee 
GCF Meslat Blaceaen mtsac meee Cooperto) CentralwAvestans eee or 
GF BleeckeriStyeeescner Onderdonk Ave. to 100’ So......... 
GF INOttcAVele ae VanvAlst tombast: Aves eee ae 
GF imrods Staares nee Seneca to, Cypress Avestan eer omerr 
GF 46th Stic. iene, ee Astoria to Jackson Aves. ....2.2.- 
GF Mutrays Ose eree Sanford to Madison Aves.......... 
GF Hughes St., etc........Anthon Ave. to 90’ W., etc......... 
F SOth Stiestve aan Jamaica Ave. to 86th Road........ 
F Hampton St...........60’ N. W.-420’ N.W. Kingsland Ave. 
GCFP Grescent/ Steen | LobhebOl oO amen Los en iar ieee 
GCF Crescent, Hunter, Nott 
IN GS on Rens cee Nott Ave. to 13th St., Harris to Nott 
Aves., Jackson to Hunter Aves... 
G SCHOOLS Commie reer Borden tomthomsonyAviessa ener 
GCF LOISHA Ver eee Borough Line to: 83rd" steeees eee 
CP Forest. Ave....-..:..2.Woodbine St. to Putnam Aver 725. 
F Skillman Ave..........Dickson St. to 75 W. of Van Pelt Av. 
GCF eincolntA veneer Greenpoint Ave. to Queens Blvd.... 
CP Will pcre sve neenae William’ to” Sunswick Sts. sm emeine 
CE Abingdon Road....... Lefferts Ave. to Brevoort St........ 
CP Madison Ave..........10’ E. of Doubleday St. to Fremont. 
GCFP Wilton Ave. .....2...,Glasser St. to Cooper Ave..n. 2-24. 
CP 14a theAver ee rsn Grand ton) amaicasawes eee ener 
GF KaesenayBlydieermaee oanltorceco strani line Aves weenie 
GF Palimettorou mers Prospect to Fresh Pond Road...... 
F AQth Road ay vam agen Mathirbos) Oe: Bila cement et tata 
GCF Sth tA vet ree 1O2ndtomO4 che S token eee 
GCF 124th Ave............Metropolitan to Jamaica Aves...... 
GCF 125th Stee ee Jamaicato Soth A veer: oe ese 
GF Armand Placez.s «...2 5 Walters Stto 250 <Sodth aenre ee 
GCH IWATESSIES 3 nso an beos 220’ N. of 85th to 89th Aves. ..-... 
GCF HUAN ss ae boob bo SOtheto Sth Olsen eee eee 
GCF Sothekoadaa eee eee Bord t6/Olst Sickie a. se ae 
CCE Sithe Rodden ee (Acid armerc OMS oo poddoo upp at ae e 


Ward Amount 


$17,565.06 
1,491.21 
4,524.32 
33,649.09 
2,386.61 
2,368.97 
2,847.70 
3,525 16 
7,958.34 
3,205.14 
294.68 
913.87 
136.78 
5,584.93 
1,733.28 
419.15 
79.03 
464.75 
7,945.56 


4,993.96 
7,612.84 
19,283.99 
10,099.96 
10,086.68 
4,225.08 
12,322.14 
4,194.35 
9,127.30 
18,752.50 
13,694.35 
546.65 
483.94 
986.55 
2,160.17 
8,609.42 
4,763.06 
1,171.65 
12,916.25 
2,267.12 
8,074.21 
1,300.07 


$256,785.87 
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RECAPITULATION OF COMPLETED CONTRACTS DuRING 1919 


25 Contracts for regulating and grading streets, total cost................. $69 327.32 
11 Contracts for original pavement on streets, total cost................... 164,751.22 
7 Contracts for repaving streets, City area, total cost...............2.00. 334,278.26 
4 Contracts for repaving streets, Railroad area, total cost................. 47,776.53 
1 Contract for repairing sheet asphalt pavement...............-....2-0:: 13,748.25 
ASeContnaccsrcompleteds total: COSbs mac athe cart he ae 5 need eh ete ef bgend ene 629,881.58 
39 Assessment maps forwarded to Board of Assessors..............-0-000- 256,785.87 


Work Done Durine 1919 


42,104.50 cu. yds. Earth Excavation. 


246.40 Us Rock Excavation. 
50,705.00 - Embankment Furnished and Placed. 
13,033.00 lin. ft. New Bluestone Curb Set. — 
HeG 250) One Old Bluestone Curb Reset. 
GSP Ab AAO) Concrete Curb Set. 
15260.“ Old Concrete Curb Reset. 
5,714.00 sq. ft. New Bluestone Flag Laid. 
229,398.72 “ Cement Walk Laid. 
DSi 2 ea Old Bluestone Flag Relaid. 
lh oe New Crosswalks Laid. 


824.68 “ Old Crosswalks Relaid. 
14,726.50 cu. yds. Concrete Foundation Laid. 
11,029.81 sq. yds. Asphaltic Concrete Pavement Laid. 


Wy ep? # Wood Block Pavement Laid. 
11,871.53 & Asphalt Block Pavement Laid. 
18,776.93 . Improved Granite Block Pavement Laid. 
99,523.81 s Sheet Asphalt Pavement Laid. 
3,836.70 eo Old Granite Block Pavement Laid. 
1,305.38 s Stone Gutters Furnished and Laid. 
212.50 : Vitrified Block Gutters Furnished and Laid. 
1,350.80 : Stone Gutters Relaid. 
330.60 Vitrified Block Gutters Relaid. 
467.00 lin. ft. Vitrified Pipe in Place. 
958.00 “ Cast Iron Pipe in Place. 
4 New Catch Basins Built. 
14 Catch Basins Rebuilt. 
49 Catch Basins Adjusted. 
2 Sewer Manholes Rebuilt. 
38 Sewer Manholes Adjusted. 
1 Seepage Basin Built. 
206 Trees Removed. 
200 Trees Furnished and Planted. 
16 Trees Replanted. 
6 Sign Posts Reset. 
3,386 sq. ade, Granite Block Pavement Repaired. 
46,660 Asphaltic Concrete Pavement Resurfaced. 
191,495 e Bituminous Macadam Pavement Resurfaced. 
660 “ Water Board Macadam Pavement Resurfaced, 
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Repartrs Durinc 1919 UNDER SUPERVISION OF ENGINEERING AND CON- 


STRUCTION—HIGHWAYS 


PAVEMENTS OvuT OF MAINTENANCE 


Sheet Asphalt Repaired Outside of R.R. Area........... 5,280 sq. yds. 


Sheet Asphalt Repaired Inside of R.R. Area............. 680 


Sheet Asphalt Plumbers’ and Corporation Openings Re- 


Stored. Hiek sceereeee Mare aucka cone ee ene ee ee 451 sq. 


Macadam Restored Over Water and Sewer Trenches..... 4,290 
Granite Block Restored Over Water and Sewer Trenches... 5,643 
Improved Granite Block Restored Over Water and Sewer 
Trenches: ¢. cacgins Geer ie en ree or eer rae 2,396 
Cobble Pavement Restored Over Water and Sewer Trenches 1,300 


PAVEMENTS UNDER MAINTENANCE 


Asphalt ConcreteiRepairediys tae) eee een eee 386 sq. 
Asphalt Blocks Repaired. .2:. a. sti.) en ee 709 
Wood Block Repaired ; 9. a.nd ee eee 261 
Tarvia Repaired: 3.064... 2 eke oe ee S208 
Sheet Asphalt. Repaired 22k <n.c/ taba eee eee ee 1,121 


“ 


PLUMBERS’ AND CORPORATION OPENINGS RESTORED 


Asphalt’ Blocks, 35.6)-.0 tn 2 tik co Soe eee 64 sq. yds. 
sheet: Asphalt. c:2.08 0. gee tye ee ee ee 5,497 “ 
Asphalt: Concrete: S065. eee ee 1,734 si 
Granite: Block), 2h. te eee eee en eee 78 Ss 
Wood Blocks .:e0ns7 3402 5) eae ee eee 26 


5,960 sq. yds. 


14,080 is 


20,040 sq. yds. 


5,708 sq. yds. 


7,399 sq. yds. 


33,147 sq. yds. 


INSPECTED For FINAL OR INTERMEDIATE PAYMENTS, PAVEMENTS UNDER 


MAINTENANCE 
Granite. 2755. :areck. mee 10,428 sq. yds. Concrete Curb Inspected.. 47,658 lin. ft. 
Sheet Asphalt: 4:..c.e17. 207,720 i 
ASp halt) bl0c ae OROe “ Concrete Walk Inspected.. 259,489 sq. ft. 
Asphalt Concrete........ 106,700 . 
Wood Blocks-0 2s ae 16, 300 7 Inspected Sewer Trenches. 212,900 lin. ft. 
Taryial 4. vee eee 2,290 4 


416,960 sq. yds. 
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DIVISION OF ENGINEERING CONSTRUCTION, SEWERS, DuRING 1919 


There have been constructed: 


16) lin. tt 107078737 Reimtorced Concrete Sewemann eer eee $80.02 
AQS. 32) a BOM oe ey By” # - paren Pe rd a 8,952.24 
80 € 8’ 3’ x 8’ 6” Double Bbl. Reinforced Concrete Sewer. ... 8,560.00 
705 83" x0 6 Reintorced, Concrete sewers ae ete 37,365.00 
84 ss 3 10 RCs CombalS 7 Vatritieds Piper laid) ee 5,628.00 
2,088 3” OMACiraRs Ca Sewerrmy Der Siren: ae etn te re ee 68,904.00 
513 My $0) Reinforced; Concrete sewer san ese a eee 30,562.00 
995 ‘s 7 6" x 8! 6” Reinforced Concrete Sewer..............- 42,785.00 
2,086 iS 16.4 Reintorced Concrete. sewerar eine ee eee 113,808.00 
486 4 Th Bee < a OTe UN Sets. Sy ees Sot 17,010.00 
865 s (20 "Gira Cy Combat. eVaturitieds ep e. eal caer ee 44,763.75 
218 4 C0 Remtorceds Concrebe Sew ela ert ieee eenen eee 9,400.00 
702 . 1-0" Circular ‘Concrete Sewers en eee nee eee 16,270.00 
865 be 7’ 0” Circular Reinforced Concrete Sewer, Type B...... 26,166.25 
1,140 ‘ 623" Remiorced: Concrete sewer een ane eee 57,000.00 
Oh 59 . Y Me eclites:, 6 oR Ee oe ee 40,698.40 
1,799.70 “ ia Ga . i Meo be liege 8 UD Pa eS Se 59,390.10 
1,638.90 “ Hy a” - ” BOE ode: Sed, at Os, Woe oR 65,556.00 
aie “ ay (Y “ s ies peered Si AP te 5 45,525.00 
50 s 4’ 9” Circular # Ee Sian tae nt oar eee a 1,000.00 
624.55 “ 4! 9! “ Reinforced Concrete Sewer.............. 10,021.50 
954.40 “ AGE Reintorced Concrete peweree een eee 20,264.88 
955 af Ar 3 < x EO PN re ete eS oc 16,235.00 
1,520 y AO a 2 Me lid ciate Peacoat 24,650.00 
604 - 4’ 0” Circular : Hp atdioeie le. Se ee 7,852.00 
3,208.20 3 9 Reintorced Concrete Sewer eee enti ene 42,438.60 
935 379% Plain Conctete Sewers cane eee ee ee 15,381.00 
HSOsl omnes By ye © $ Ho i | cathode tae PR ee ee ee 9,069.37 
Das 3016/ “Circular Concrete: Sewers ence eee 3,712.00 
15 BY (al! e Reinforced Concrete Sewer.............- 127.50 
2,160,065" © 3 3 Remiorced Concrete Sewer. aan.) nee eee 22,680.63 
1,300 . 3’ 0’ Plain Concrete sewer yen ee eee 14,680.00 
8 . 20 On Circular Conerete SeweG a nee eee 40.00 
See 2’ 9” Plain < PL ee 208 Sat eee eee ena 2,479.28 
168 MY 2/ 9" Circular by TS itoes SEW et Ae a eee 1,680.00 
425 s 203) Plain : ME POP WAP edna Akane fe 4,250.00 
Qe 247, Reinforced Concrete Sewer Aeon ener 1.35 
46.44 « 24!" « « fT. Bala eee 362.23 
PS  ™ ZAG Vitritied’ Pipe Sew ere eee nee en ee nee eee 6,018.50 
589.54 “ oe Me ah end: a mented Mes at Se AY ot ed A 4,139.89 
yey 20” ss se OO. Seo tee EE eee ee 3,400.50 
es ee 18” “ “> ConcreterCradiow eee eee 840.84 
1,981.30 “ 18/4 Vatritied Pipe Sewer. ae Men en ee terete 9,582.89 
2,882 e 1528 Blexibles|omtsPipenaet eee eee 13,545.40 
3,764.48 “ 154. Vatritied PipesSev cree aen ye narnia Seiten heer 15,185.64 
1,870 Me 12?) Blexibles joint. Pipes eee aera ee eee eee 21,037.50 
TOS 12” Vitrified Pipe Sewer, including Concrete Cradle.... 5,645.55 
16438725 ee 12% s TO POR eS Le mY) Set S Hs a 3 52,839.40 
Silo ome a” 3 See basiieConnechi One, eee teat 5,166.94 
1,947.60 “ 10% Me . s PORES EN CA A Gade 2,342.94 
16813750 ee Gm . -s House Connections Drains eee 16,915.40 
819.0 i 6’ Spurs on 24’”” Reinforced Concrete Sewer.......... 841.00 
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1,857.96 cu. yds. 
335 i 
138,973 ft. B. M. 

940,252 “ 
208 iin. ft. 
196 - 
24,125 . 
2,688.05 cu. yds. 


2 


1 
24 
16,978 lbs. 
230 ~=cu. yds. 
268 lin. ft. 


1,100 = 
1,290 . 
125 ce 


225) cus yds: 
WPT O — ahtaes ine. 


1,220 . 

1,850 a 
100% 
100% 
100% 


12,191 cu. yds. 


6" 


There were built: 


ep? on sete Pipesscwer aera nee aoe et: 
24” Vitrified Pipe oe nisin Bich Onestatee rete 
BP oe IY ¢ Siac lp rag) Be <r meee nee Tom 

“ “ 20” “ “ ae oe SEE eR, 


“ “ 18’ / “ “ “ 


“ «“ 1 ae “ “ “ 


“ “ ieee “ “ “ 


Risers for House Connection Drains............. 
“ “ “ “ “ 


linc tion? Chamiberspusace are eisai rena lie 
Drop. ChambDersert errr ear te a eee ee es 
Chatnberse memertd saatees Cass amet ged ey aN ee, ae ena 
Basinseecr. Pee ates tno ene ee ot ee, eae: 
Cleaning, Sia hice waren emt w te rts Se ai cays 
Inereasers Aa Osco! Oe Omer eee etnies eee eye ep te 
Goncretes @ lasso As perenne Aree eran a net oe 
Brok Env Stoners. oars oR on asst oe ars 
iimiberntom braciierand: oheeting a4. aes seen 
¢ SPL OUNG ATION MeN eye nth aa etre ae eee 
Bilesmilacedsanicdsl riven eet ein ee inner nt 
«, Pulled and Removed.... Bree ten Set fe 


Flat Iron Bar Screens, etc. (12 leaves)............ 

* Te & JO) igs al) MOS ae Ses, ee keene 
Pertorated Plate screens, Ct) 2. ose. acces joes 
Ba pep bwad lin oawenctoctsc ey tee Adres tosis eclasie easy 
Eee LO. a wee Re ts oc et Se ee it ed oh ts aris 
S85) 9) Beha aSiscss aa ore ceca omen Bin ache mea oN eee oom 
Reimprorcement Steel: «agoc cee som uur Aaca toe = 


: a JO) case: trea er eg he che eh Bo came 
- SN Saa exo On oublesBbl oewer.ne oan: 
Excavation on 8’ 3’ x 8’ 6’ Double Bbl. Sewer... . 

“ “ 9’ 0’ x 8’ BYE “ “ “ 

. “ 9’ 0’ x 8’ ot “ ao “ 
Concrete Invert 8’ 3’’ x 8’ 6” Double Bbl. cove 
Walls and Arch on 8’ 3’’ x 8’ 6”’ Double Bbl. eae 
40’ 0’ Open Drain, incl. Excavation, etc., (Genesee 

SUS) beers Sees en ee alent Berit, andi 
Underpinning L. I. R. R. Columns (Genesee St.)... 
IRUIR.. UBierssia he |ftknevotmrorm @havel Slo IN. ROG s 36 oon c 
IRN rANS Heeger Chat Ziel ye, WUE os eve Sado ase a ear 
Concrete Junction Chamber, Alstyne and Way Aves. 
Excavation Junction Chamber, Alstyne and Way 


5.220 miles of Concrete Sewer. 
4.713 “ “ Pipe Sewer. 
168 Receiving Basins. 
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$802.90 
122.00 
175.00 
160.50 
390.30 
426.00 
1,430.60 
641.00 
87.50 
44,434.00 
18,825.00 
14,767.00 
10,500.00 
7,500.00 
1,700.00 
600.00 
518.00 
750.00 
22,119.56 
1,507.50 
12,482.30 
8,510.60 
7,532.00 
2,940.00 
4,312.53 
30,999.12 
500.00 
500.00 
800.00 
200.00 
300.00 
100.00 
1,528.02 
2,185.00 
2,546.00 
20,350.00 
44,505.00 
1,948.75 
3,476.57 
33,700.00 
32,940.00 


66,600.00 
3,000.00 
100.00 
35,328.06 
2,115.30 


884.70 
3,710.36 


$1,504,398.66 


CONTRACTS COMPLETED 


Fixed screens in 48rd St., screen chamber, together with incinerator and all 
new work as shown on plans Contract Now 25). eine 


NO. RAILROAD Ave. from 51st St. to Louona Ave. 

SO. RAILROAD AVE. from 51st St. to Louona Ave., 

ALBURTIS AVE. from Kingsland Ave. to Lurting St., and in 

WAYOAV Hatrom. Kingsland eAvies con ltiitinlonns vente ner eee 

Receiving basin and appurtenances on east corner of FOREST AVE. AND 
SUMMERETEE DSS Vere cctere aura onan terre cree rie ee eee 

SIBOUTSEN S DatronmaZ nd’ to 40th Sitch merry nner eae een 

Receiving basin and appurtenances on northeast corner of LOTUS AND 
COOPER: A VES gcc estan 4 Cie ane oni eee ae a oe 

ROOSEVELT AVE: SS. S., trom Alburtis to: Louona Aves a. ae oer 

Receiving basin on south side of COOPER AVE., opposite Beta Place....... 

Receiving basin on east corner of ELY AVE. AND TEMPLE ST........... 

BROAD ST. from Hull to Clinton Aves., 

CLINTON AVE. from Broad to Mueller Sts., 

REMSEN PLACE from Clinton to Perry Aves., 

PERRY AVE. from Maurice to Mueller Sts., 

MASPETH AVE. from Clermont to Willow Aves., and in 

CLERMONT AVE. from Maspeth to Hull Avecti..on.0 ous ne ee 

WOOL ST. from Grand to Weimar Sts., 

KOERNER ST. from Weimar St. to abt. 225’ E. of Wooi St., 

MANHEIM ST. from Weimar St. to abt. 385’ E. of Wool St., 

WEIMAR ST. fromvabts 1757 Wesot, Wool ots toa bte.osoalVy eee te ener 

GRAND SiromOtmeensnls tyes. lemlm tne: omnes nee aaa th, eee 

SYOSSET ST. from Woodhaven Ave. to 90’ W. of Bigelow Ave............ 

BIGELOW AV Ea fromihSyossetiot. io! Jaimalca wA\v.caeeie sae 

TOMPKINS PLACE trom Central ter bdsalli\viec wpe 2 inte ann ee ae 

MONDEVERDETAV He ironm Grand ots tos El wlllAWie ny a nn 

Reconstruction of sewer in DAVIS ST. from Pearson St. to Hunterspoint Ave. 

TROWBRIDGE St. from abt. 25’ W. of Van Alst Ave. to abt. 125’ 0’ W. of 
Vani Adst Avel.o:c 3 wie secce Bat acc tebepees Cates, saree eee 

NARCISSUS ST. (SINCLAIR AVE.) from Robinson to Bowne Aves....... 

LURTING ST. from 51st St. to Way Ave., 

WAY AV. from Lurting St. to Alstyne Ave., 

ALSTYNE AVE. from Way to Junction Aves., 

JUINGTIOGN AN Heviromeal Si ytlesnviesabON ELI tis i-mate eer een et eee 

IDAHO’ Qist) Si. trom, Oueens to) Vaburmnunma Avessssn. 92 cee ee eee ene 

A timber deck bridge at site of Flushing Incinerator, 3lst (Uhland) Ave. be- 
Eweenlo0 thiandel Sil st) s tsa actrees nee teen eae ene Cov he eee 

Sewer and appurtenances in HOBSON AVE. from Newtown Creek to Halle 
Ave. and combined sewer in HOBSON AVE. from Halle to Jones Aves., 
in JONES AVE. from Clifton Ave. to Laurel Hill Blvd., in LAUREL 
HILL BLVD. from Jones to Borden Aves., in MONTGOMERY AVE. 
from Columbia to Jones Aves., in CONGRESS AVE. from Laurel Hill 
Blvd. to Montgomery Ave., in TOWNSEND AVE. from Laurel Hill 
Blvd. to Hobson Ave., in WATERS AVE. from Hobson to Clifton Aves., 
in JOY AVE. from Montgomery to Clifton Aves., in COLUMBINE 
AVE. from Hobson to Clifton Aves., and in CLIFTON AVE. from 
Waters to Columbine Aves., with temporary connection to sewer in 
Coltimbing Aves), oe ncteco sc her a ee ne 

91ST (KAISER) ST. from Jamaica Ave. to Ashland St., 

WILLARD AVE. from Jamaica Ave. to Ashland St., 
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Cost 


$5,900.00 


30,701.55 


320.00 
1,462.58 


342.00 
942.84 

90.00 
314.00 


69,627.13 


14,940.19 
21,178.00 


3,323.21 
2,834.49 
1,952.48 
6,050.73 


406.25 
779.00 


197,428.31 
1,819.25 


2,759.25 


192,326.70 


OAKLAND ST. from Kaiser St. to Manor Ave., 
BRANDON AVE. from Woodhaven to Willard Aves., 
ELMWOOD ST. from Kaiser St. to Willard Ave. 
FERRIS ST. from Kaiser St. to Willard Ave., 
AVONDALE ST. from Kaiser St. to Willard Ave., 
ASHLAND ST. from Woodhaven to Willard Aves., 


MANOR AVE. from Ashland St. to abt. 175’ 0’ N. of Ashland St.......... $35,505.30 

REMAP LACE from Grand St, to Perry Aves ..<.c. oct. Soe. los enero. 635.80 

RALPH ST. from Fresh Pond Road to Traffic St., 

eens tafromnalpn to Grove Ste. ann lac. oe Cov aol ctbeese. 10,878.95 
$602,518.01 


ASSESSMENT Maps AND LiIsTS COMPLETED AND FORWARDED TO BOARD OF 
ASSESSORS 


Total Cost 
COLLINS AVE. from Mt. Olivet Ave. to Adriatic St., 
ADRIATIC ST. from Collins Ave. to Fresh Pond Road, 
FRESH POND ROAD from Mt. Olivet Ave. to Woodbine St............. $175,190.47 
RUST ST. from Grand to James Sts., 
JAMES ST. from Rust St. to Flushing Ave. 
FLUSHING AVE. from James St., to Collins Ave., 
COLLINS AVE. from Flushing to Mt. Olivet Aveés....i....-:..1......... 57,140.34 
BROAD ST. from Maspeth Ave. to Grand St. 
VAN COTT AVE. from Maspeth Ave. to Grand St., 
HIGH ST. from Maspeth Ave. to Charles St., 
HILL ST. from Rust St. to Clermont Ave., 
HERBERT ST. from Rust to High Sts. 
CHARLES ST. from Rust to Grand Sts., 


eter em irOTimtisinSumbOmvat Cobt Aven. cscs ones hates acuee nase 56,788.56 
MASPETH AVE. from Rust St. to Clermont Ave., 

CLERMONT AVE, from Maspeth Ave, to Grand St..... 0... 4... 000040: 25,291.76 
Dimi hetrom bulkhead line to Lurtine (Willow) St.....2........)...5.-- 1,322,165.36 


HULL AVE. from Maurice to Willow Aves., 
WILLOW AVE. from Jay Ave. to Grand St., 
HULL AVE. from Willow Ave. to Hamilton Place, 
HAMILTON PLACE from Hull Ave. to Grand St., 


GRAND ST. from Hamilton Place to Monteverde Ave.................... 88,063.25 
WISNER PAGE from Mature Ave: to Atfeld Place:...:..2.........-... 2,233.06 
FULTON ST. from Birch St. to Lefferts Ave., 

LEFFERTS AVE. from Fulton St. to crown about 200’ S. of Fulton St..... 3,091.27 
HONEYWELL ST. from Nelson (Nott) to Hunterspoint Aves............. 5,850.15 
TROY ST. from Jamaica to Metropolitan Aves., 

COREAG Heo ettonm|amaica to MetropolitaneAves.; samuccg.2-ae05- 22 aa 5,299.23 


FULTON ST. from Freedom to Herald Aves., 

SHERRY ST. from about 350’ W. of Freedom to Herald Aves., 

FENHURST PLACE from Sherry St. to Herald Ave., 

OXPORDFAV EH strom Pultom otstopAti¢ntic Avel..cs...c..c.see+seseece- 24,367.84 
JUNCTION AVE. from Hayes to Jackson Aves., 

39TH ST. from Hayes to Jackson Aves., 

40TH ST. from Hayes to Jackson Aves., 

41ST ST. fron crown abt. 200’ N. of Hayes to Jackson Aves., 

JACKSON AVE., both sides, from Junction Ave. to 48rd St............... SO Be Oy 
Reaver merronm4Ourno ty LOM UMCHOMMAV Essa auc: tswrelarere sche a oer aie 2,586.78 
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Temporary dry weather flow sewer in the line of 43RD ST. from pierhead 
line to bulkhead line; sewer in 43RD ST. from bulkhead line to Flush- 
ing Bay to Ditmars Ave., a temporary grit and screening chamber in 
43RD ST. and sewer in DITMARS AVE. (BAY SHORE TERRACE) 
from 43rditoSilist sts (Contract eNio 2) warren eee 

WOODHAVEN AVE. from Fulton to Ashland Sts., 

BRANDON AVE. from Woodhaven to Ocean View Aves., 

JAMAICA AVE. from Gherardi to Vanderveer Aves., 

MANOR VAY Ea tropa famiaica see LOnAs iat ce. terse eit tere eee 

WOODHAVEN AVE. from Ashland St. to about 1,400’ N. of Ashland St.... 

UNION HALE ST trom soouth torCumiberlands otc. an eee eee ear 

MATTHEW PLACE from Forbes to Dunsing Sts., 

DUNSING ST. from Matthew Place to Marston Ave., 

MARSTON AVE. from Dunsing to Beekman Sts., 

BEEKMAN ST. from Marston to Jackson Aves., 

JACKSON AVE. from Beekman to Murray Sts., and in 

ASPINWALLE oo. irom acksonAv.emtonotabens cyan aerate tenn n tn tae 

IDAHO (21ST) ST., west side, from Queens to Franconia Aves., 

JOSLIN (22D) ST. from Queens to Franconia Aves., 

KENDALL PLACE (28D ST). from Queens to Franconia Aves...........- 

(PAD) INNO, vigopanl Ips ee) 20) VE ere MEMAbel Sik. eg on che ao oan po oeancmonaucc: 

SIBOUTSEN odie trom 42ditor4O Gh sister ie ernie eee ae ee 

NO. RAILROAD AVE. from 51st St. to Louona Ave., 

SO. RAILROAD AVE. from 51st St. to Louona Ave., 

ALBURTIS AVE. from Kingsland Ave. to Lurting St., 

WAY AV Ee from Kingsland Aver tor lnrhimes Sb. nen ne ene 

ALBURTIS AVE. from Lurting St. to Corona Ave., 

CORONA AVE. from Way Ave. to 51st St., 

BARKINS ST. from, Corona to’ Alstyne Aves, 2 sen ee ee 

ROOSEVELT AVE. from Alburtis Ave. to 51st St., 

GUNTHER ST. from Alburtis Ave. to 51st St., 

PAVE MIRE Re Silks trom eAlintintid SeAsvies tOmoiLSii\5 bse renee 

ROOSEVEUTL AVE. o.5., [rom Alburtis io LovonayAVicsss ean nner 

NO. VILLA ST. from Ridgewood to Jamaica Aves., 

NO. COCHRAN AVE. from Ridgewood to Jamaica Aves., 

NO: CURTIS AV Es trom Ridgewood to Jamaica Aves nee een 

WOOL ST. from Grand to Weimar Sts., 

KOERNER ST. from Weimar St. to about 225’ E. of Wool St., 

MANHEIM ST. from Weimar St. to about 385’ E. of Wool St., 

WEIMAR ST. from about 175’ W. of Wool St. to about 385’ E. of Wool St.. 

BROAD ST. from Hull to Clinton Aves., 

CLINTON AVE. from Broad to Mueller Sts., 

REMSEN PLACE from Clinton to Perry Aves., 

PERRY AVE. from Maurice Ave. to Mueller St., 

MASPETH AVE. from Clermont to Willow Aves., 

CLERMONT AVE. from Maspeth to Hull Aves...... Ae ae eee aes 

GRAN DIS Latrom™ © teens ns lv Sar orlre lem tscoe tea tea eae an a ee 

Receiving basin on east corner of FOREST AVE. and SUMMERFIELD ST. 

Receiving basin on south side of COOPER AVE., opposite BETA PLACE... 

Receiving basin on N. E. corner of LOTUS and COOPER AVES.......... 

Receiving basin on east corner of ELY AVE. and TEMPLE ST........... 

Receiving basin on east corner of PARK PLACE and PLEASURE AVE.... 

Receiving basin on N. E. corner of COOPER AVE. and EPSILON PLACE. 

Inlet’ basins on BEACH 117TH Si (SIXTH AVE?) on Ss; Evand ss Ww. 
corners of Rockaway Beach Boulevard and N. W. and S. W. corners of 
ING WPOrt AV nace Sa ccgkas ok ele Ae eRe a 


$6,437.61 


72,483.19 
8,428.40 
5,230.34 


52,747.09 


13,411.67 
26,221.40 
1,811.50 


33,263.17 


39,595.60 


12,908.64 
1,223.49 


10,368.06 


16,276.68 


74,773.95 
23,843.53 
441.51 
207.91 
460.48 
395.55 
393.87 
389.43 


2,082.71 


Park basins on N. E., S. E. and S. W. corners of BEACH 118TH ST. 


(SEVENTH AVE.) and Rockaway Beach Boulevard.................. $645.03 
GRAND ST. from Willow Ave. to Columbia Place, 
COLUMBIA PLACE from Grand St. to Brown Place.................... 22,010.24 
HOMERINS PLA CEatrom Central topedsall Aves: s.5-....0. 2 eens. oe 3,549.09 
SYOSSET ST. from Woodhaven Ave. to 90’ W. of Bigelow Ave............ 
BIGELOW AVE. from Syosset St. to Jamaica Ave..........c.sc.1.e0c0m 3,710.11 


LURTING ST. from 51st St. to Way Ave., 
WAY AVE. from Lurting St. to Alstyne Ave., 
ALSTYNE AVE. from Way to Junction Aves., 


Pee SION AVE. from Alstyne Ave, to Hunt St... .c..4.0cic va wane ce bs 216,407.45 
TROWBRIDGE ST. from about 25’ W. of Van Alst Ave. to about 125’ W. 

ROL VIELE AAS Gee VC teatro sar Ry onn te Tre EU eS sh tw ee vc 553.36 
hosts from (ueens to: Laburnum AVves.c 5008 ian. sc sikh. ou bd alone on 2,284.23 
NARCISSUS ST. (SINCLAIR ST.) from Robinson to Bowne Aves........ 1,081.18 
MONTEVERDE SA Bi trom Grand St. to Hull Aves..........5..0.. ees 2,483.48 


$2,460,852.19 


IMPROVEMENTS FOR WHICH PRELIMINARY AUTHORIZATION WAS GRANTED 


Estimated Cost 


BEECKMAN (14TH) ST. from State St. to Mitchell Ave................ $3,300.00 
DESMOND htromeatlantte Ave. to Btultom Otecoesmes ces nlsesessue ss 2,500.00 
DEPOT LANE from Joslin (22d) St. to Norwood (26th) St., 

NORWOOD (26TH) ST. from Depot Lane to Crocheron Ave............. 10,000.00 
NARCISSUS ST. (SINCLAIR AVE.) from Robinson to Bowne Aves....... 1,100.00 
WILSON AVE from 15th to 16th Aves., 

Petite &. trom Wilson tor Vanderventer Aves. 0.0...) oe cscs ee mane oe ns 8,000.00 


RUST ST. from James St. to Flushing Ave., 
FLUSHING AVE. from Rust to James Sts., 
HEBBARD AVE. from Flushing to Collins Aves., 
MT. OLIVET AVE. from Flushing to Collins Aves., 


BROMO e Sea trOome GramdastatosVit. OlivetsAvejon. cach. smenoe nem ee eee 22,500.00° 
ASHLAND ST. from Brevoort St. to No. Curtis Ave., 

NO. CURTIS AVE. from Ashland St. to Metropolitan Ave. .............. 8,000.00 
PPR Rb ols irom Wan Cott Aves to about 05) BE. of High St....54.... 1,300.00 
MOMETOR2S bok. ccomeOueens to MabuniumyAviess:s.c std. 0s a 4 3,600.00 
REVISE Ne PEACH trom: Grandista vopeerhy A vVew se nme aso aes oc cel. 1,100.00 


ORMOND (27TH) ST. from Crocheron Ave. to the crown about 350’ N. 
of Crocheron Ave., 

NORWOOD PLACE (26TH ST.) from Crocheron Ave. to State St., 

MILLIARD (25TH) ST. fron Crocheron Ave. to State St., 

LAWSON (24TH) ST. from Crocheron Ave. to State St., 

KENDALL (23RD) ST. from State St. to 730’ N., 

JOSLIN (22ND) ST. from Jackson to Mitchell Aves., 

INKERMAN (21ST) ST. from State St. to Mitchell Ave., 

HOOGLAND (20TH) ST. from Jackson to Mitchell Aves., 

GRENNELL (19TH) ST. from Jackson to Mitchell Aves., 

FORBES (18TH) ST. from State St. to Mitchell Ave., 

EAGLES (17TH) ST. from Jackson to Mitchell Aves., : 

DUNSING (16TH) ST. from Mitchell Ave. to about 370’ S. of Mitchell Ave., 

CLARENCE (15TH) ST. from Mitchell Ave. to about 300’ S. of Mitchell 
Ave., 

JACKSON AVE. from Joslin (22d) St. to Forbes (18th) St., 
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STATE ST. from Norwood (26th) St. to Dunsing (16th) St., 
MITCHELL AVE. from Inkerman (21st) St. to Beeckman (14th) St., 
CROCHERON AVE. from Joslin (22d) St. to Ormond (27th) St........... 
QUEENS BLVD., S. S., from Van Dam to Honeywell Sts., across Queens 
Blvd. at Honeywell St. from south to north sides., 
QUEENS BLVD., N. S., from Honeywell to Buckley Sts., 
BUCKLEY ST. from Queens Blvd., N. S., to Skillman Ave., 
SKILLMAN AVE. from Buckley to Lowery Sts., 
HULST ST. from Skillman to Foster Aves., 
VAN PELT ST. from Skillman to Foster Aves., 
HAROLD AVE. from Skillman Ave. to about 250’ S. of Skillman Ave., 
BRAGAW ST. from Skillman to Foster Aves., 
LOWERY Site from: skiliman’ towoster: Avese. ae eer eet eee 
MYMAUD PLACE from Fresh Pond Road to Mt. Olivet Ave............. 
BANKS AVE. from Ditmars to Astoria Aves., 
BUEL PLACE from Banks Ave. to the crown about 250’ S. of Banks Ave.. 
LYON AVE. from Ditmars Ave. to Gillmore St., 
BUTLER ST. from Lyon to Banks Aves., 
CURTIS ST. from Lyon to Banks Aves., 
ERICSSON ST. from Lyon to Banks Aves., 
GILEMORE Si) fromelyon) topAstoriawnviess terri tert ree 
OXPORDVAV Ee tron) amaica tos Brand omeacyes- mma seis ie nen 
WOODBINESO Ma trom Borest to; BrospecieAvics aa rein nete es eee 
ALSTYNE AVE. from Junction Ave. to Card Place., 
LURTING ST. from Junction Ave. to 600’ W., 
NO. RAILROAD AVE. from Junction Ave. to 600’ W., 
HUNT ST. from Luydig Place to Van Dine St., 
JUNCTION AVE. trom) Huntiste tos Roosevelt Awe sary emer eee eee 
Temporary sewer in ANABLE AVE. from Jackson Ave. to 275’ S. of Jack- 
onde 4d oan ee RE Perea es A OUR t A eso ociilaid als Rica. div aii ule o 
STOCKHOLM Si. from Seneca’ to Onderdonks A vesi=ee eee eee eee ee 
GREENPOINT AVES from Queens Blydito Hancock Ste \se- ae eee 
JAY AVE. from Willow Ave. to Mueller St., 
HULL AVE. from Hamilton Ave. to Mueller St., 
BURROUGH AVE. trom Hull toi jay Aves aos eee ee 
CASCOS:Ly from HoresteParkwayeto Warmotib iio terri tens ene niente 
BIRCH ST. from Jamaica Ave. to about 230’ S. of Jamaica Ave........... 
MERRITT Sie frome5 Sty Sty ton Waiyeeccviene eri ters arte ee 
FLUSHING AVE. from Collins to Clermont Aves., 
CLERMONT AVES trom Plushinesto hl emlockeelaceaynee eerie 
CORONA AVE. from Alstyne to Junction Aves., 
GERRY AVE. from Junction Ave. to Toledo St., 
JUNCTION AVE. from Corona to Maurice Aves., 
Low level sewer in: 
MAURICE AVE. from Junction Ave. to Broadway; 
High level sewer in: 
MAURICE AVE. from Junction Ave. to Toledo St.; 
And a sewer in: 
BROADWAY from Maurice Ave. to St. James Place, with temporary con- 
nection to existing sewer in Broadway at St. James Place............. 
Temporary sanitary sewer in 87TH AVE. (PIERSON ST.) from Queens 
Blyds to43rdist. (atirey As es) een eee er reer eee eee 
CORONA AVE. from Alstyne Ave. to Casper Place and from Cobbs Place 
to Louona Ave., 
MERRITT PEACE from: CoronapAve ston | UnCtionew.Cl is sate 
COX PLACE trom: Grand St.. to Hltshin cw Anean tans eer net nee eae 
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$161,400.00 


62,700.00 
6,000.00 


6,800.00 


20,000.00 
3,000.00 
2,900.00 


29,000.00 
1,400.00 


1,600.00 
6,700.00 


30,100.00 
2,900.00 
1,100.00 
7,200.00 


14,600.00 


294,000.00 


3,600.00 


15,900.00 
3,900.00 


20TH ST. (ARLINGTON AVE.) from Woodside Ave. to Broadway with 


temporary connection to existing sewer in Woodside Ave.............. $4,200.00 
HERALD AVE. from Beaufort Ave. to about 315’ S. of Beaufort Ave....... 2,100.00 
HAYDOCK (20TH) ST. from Queens to Franconia Aves., 
FRANCONIA AVE. from Haydock St. to Idaho HO Ustay Ste reeset te 6,200.00 
ERE ROE AV Ma troiicoti tovOLOMA Ves: acme or rehc care natet vane ebiuk oe Shia s = 1,000.00 
LAUREL HILL AVE. from Towns Place to about 300’ N. of Towns Place.. 3,500.00 
15TH AVE. from Grand to Arcadia Aves., 
ARCADIA AVE. from 14th Ave. to about 150’ South from 16th Ave....... 9,200.00 
NON G DONA Hatrom=sAlstyne to: Corona AVes.me)- ns eerie semicus ole «dees 4,000.00 
HeNiiet iome trom OibimarstOs WiOlCOLUEAVeSatner iwc ele riee verre tle oe 4,700.00 
LAWSON PLACE (24TH ST.) from Queens Ave. to crown about 199’ No. of 

REG COMIAPA VC Peer etre mr aetna an eee rer ge Ghat hS ecco ney yG) FSS cee Sere 5,600.00 
CUSTER (15TH) ST. from about 25’ N. of Beech Ave. to Beech Ave., 
BigE © EmeAVibantrome@ ustertoVtmay, Obs. 1. seuss oc cnt ie co ofends Sasuke oh 1,100.00 
ASHLAND ST. from Waverly Place to No. Curtis Ave............. reece 1,400.00 
HUE UNGeAVvibe fromekust: to Caspian notSiascses ian aseline es fase eae oe 4,700.00 
IGTHAVE, from Grandsto Vandeventer Aves)... ..........5... Pratt ea: 2,400.00 

$786,300.00 


IMPROVEMENTS FOR WHICH FINAL AUTHORIZATION WAS GRANTED 


Amount 

ATLANTIC AVE., N. S., from Rockaway Blvd. to Bigelow Ave. (92nd St.), 
YARMOUTH (85TH) ST. from Atlantic Ave. to Syosset (88th) St. ....... $82,300.00 
Temporary open drain in GENESEE ST. from So. Conduit to Wortman 

EY. Come et ee ee RT eM Ec aly oka rye ah, y cualsbaniacars utausl obscenely wae db ayshae 135,400.00 
TROWBRIDGE ST. from about 25’ W. of Van Alst Ave. to about 125’ W. of 

Jeu a eA GN CMe ME eA Soe PRs. A082. clays Sudfesliei ashes Guabele ds wusl Aieltaglasia al’ 600.00 
LOMPICING PUAGE iromeCentral to: Edsall Aves: 22. s.4.0..-. 0050750008 4,000.00 
RALPH ST. from Fresh Pond Road to Traffic St., 
ee Via Ors eat romewatpietOxGcOVe Obs. sacle tacc . seta. Succ. co abies elon 16,800.00 
GRAND ST. from Willow Ave. to Columbia Place, 
COMUMBPACE VACHE arom Grands ote toy Brown Place... 6...) sees sce: 19,800.00 
SYOSSET ST. from Woodhaven Ave. to 90’ W. of Bigelow Ave., 
BIGELOW AVE. from Syosset St. to Jamaica Ave............00-. cee eee 5,900.00 


KAISER ST. from Jamaica Ave. to Ashland St., 
WILLARD AVE. from Jamaica Ave. to Ashland St., 
OAKLAND ST. from Kaiser St. to Manor Ave., 
BRANDON AVE. from Woodhaven to Willard Aves., 
ELMWOOD ST. from Kaiser St. to Willard Ave., 
FERRISS ST. from Kaiser St. to Willard Ave., 
AVONDALE ST. from Kaiser St. to Willard Ave., 
ASHLAND ST. from Woodhaven to Willard Aves., 
MANOR AVE. from Ashland St. to about 175’ N. of Ashland St.......... 61,700.00 
Sanitary and storm water sewer in 32nd (MYRTLE) AVE. from Union St. 
(Whitestone Ave.) to Lawrence Ave., 
LAWRENCE AVE. from 32nd (Myrtle) Ave. to Willets Point Blvd.; storm 
water sewer and temporary screening plant in WILLETS POINT BLVD. 
from Lawrence Ave. to Flushing River; and a cut-off and overflow cham- 
ber in LINDEN ST. at 32nd (Myrtle) Ave., together with so much of 
pumping station at Linden St. and 32d Ave., necessary to provide for 
pumping a flow of 576,000 gallons per day, Third Ward............... 722,600.00 
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Automatic electric pumping station at GENESEE ST. and NO. CONDUIT 
AVE., temporary pressure pipe in NO. CONDUIT AVE. from Genesee 
St. to Sutter Ave. and in SUTTER AVE. from No. Conduit Ave. to 
Elderts Lane, and temporary drain in SUTTER AVE. from Elderts 
ane to Railroad Aver, brooklynpand @Ouecense ae eee eee eee 

MONTE ViE-RID EAVES irons Grace ote tml till 2icvie se esate ersten ieee ene 

HOWARD ST from Forest Parkway to-2/o eacti asses ee 

DIAMOND Si irom Atlantic Avermto) / ultonsot mesa lee eite eae aeen 

NARCISSUS ST. (SINCLAIR AVE.) from Robinson to Bowne Aves....... 

WILSON AVE. from 15th to 16th Aves., 

16TH AVE: from, Wilson to Vanderventer Avess, -..).02 sco oer eee 

HERBERT ST. trom Van Cott Aves to about: 105> Es cf Elich Stas 

IDAHO @IST) Sietrom Oteensi to Vabumuml) Aiviess eee ene 

REVISE ING PACE, trom GranditoiecObetiny72\\V.C inlet ttre nen eae 

JUNCTION AV EtromvAlstyne tonCoronar acess iar aan een ee 

LINDEN ST. from 32d (Myrtle) Ave. to 35th Ave. (State St.), 

30TH AVE. (STATE S71.) from) Linden to Prince’ Sts., 

PRINCE ST. from 35th Ave. (State St.) to 36th Ave. (Warren) St. and 
trunk (low level) sewers in: 

PRINCE ST. from 36th (Warren St.) to 37th Aves. (Washington St.), 

37TH AVE. (WASHINGTON ST.) from Prince to Lawrence Sts., 

LAWRENCE ST. from 37th (Washington St.) to 40th Aves. (Amity St.), 
and lateral (high level) sewers in: 

PRINCE ST. from 35th Ave. (Warren St.) to about 35’ south, 

37TH AVE. (WASHINGTON ST.) from Prince St. to about 380’ east from 
Lawrence to Lawrence St., 

LAWRENCE ST. from 37th (Washington St.) to 40th Aves: (Amity St.)... 

ASHLAND ST. from Brevoort St. to No. Curtis Ave., 

NO. CURTIS AVE. from Ashland St. to Metropolitan Ave................ 

BEECKMAN (14TH) ST. from State St. to Mitchell Ave................- 

QUEENS BLVD., S. S., from Van Dam to Honeywell Sts., across Queens 
Blvd. at Honeywell St. from S. S. to N. S., and in 

QUEENS BLVD., N. S., from Honeywell to Buckley Sts., 

BUCKLEY ST. from Queens Blvd., N. S., to Skillman Ave., 

SKILLMAN AVE. from Buckley to Lowery Sts., 

HULST ST. from Skillman to Foster Aves., 

VAN PELT ST. from Skillman to Foster Aves., 

HAROLD AVE. from Skillman Ave. to aobut 250’ S. of Skillman Ave., 

BRAGAW ST. from Skillman to Foster Aves., 

LOWERY, ST. from Stallman to: Poster Avec pee hee eee ee 

MYMAUD PLACE from Fresh Pond Road to Mt. Olivet Ave............. 

BANKS AVE. from Ditmars to Astoria Aves., 

BUELL PLACE from Banks Ave. to the crown about 250’ S. of Banks Ave. 

OXFORD AVE. from, Jamaica to Brandon’ Aveess. = ee ee ee 

WOODBINE'ST, from: Forest to Prospect Aivests..4.2 7 9-8 eee eee 

Temporary sewer in ANABLE AVE., from Jackson Ave. to 275’ S. of Jack- 
SOM AVC iia soace, wets Meter cate te cal i ee Re 


GREENPOINT AVE. from Queens Blvd. to Hancock St.................. 
CASCO ST. from: Forest. Parkway tov armouth St. 9.4. aes eae eee 
BIRCH ST. from Jamaica Ave. to about 230’ S. of Jamaica Ave........... 
MERRIT SDs fromvS [st Sts tou W aya vies ee ee 


Temporary sanitary sewer in 87TH AVE. (PIERSON ST.) from Queens 
Blvd.‘ to 143d:St» (Jaffrey Avie.) aic. eee nue oe ek ee 


COXG PLACE tromiGrand Staton blushinae cc onan an 
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$119,900.00 


2,200.00 
1,900.00 
3,800.00 
1,100.00 


7,400.00 
1,300.00 
2,900.00 

900.00 
4,000.00 


682,100.00 


6,800.00 
4,300.00 


74,100.00 
5,900.00 


9,300.00 
3,500.00 
2,800.00 


2,100.00 
1,300.00 
9,800.00 
3,200.00 
1,200.00 
7,300.00 


3,900.00 
6,000.00 


20TH ST. (ARLINGTON AVE.) from Woodside Ave. to Broadway with 


temporary connection to existing sewer in Woodside Ave.............. $3,800.00 
HERALD AVE., from Beaufort Ave. to about 315’ S. of Beaufort Ave... .. 2,300.00 
HAYDOCK (20TH) ST. from Queens to Franconia Aves., 
FRANCONIA AVE. from Haydock to Idaho (21st) St..............20005. 6,700.00 
ieee ee teom bth, to. Gh Aves.cs 6. fics Sees ns be cc dowd e ceeds 1,100.00 


_LAUREL HILL AVE. from Towns Place to about 300’ N. of Towns Place.. 2,600.00 
15TH AVE. from Grand to Arcadia Aves., 


ARCADIA AVE. from 14th Ave. to about 150’ south from 16th Ave....... 11,400.00 
$2,045,900.00 
ContTRACTS AWARDED 


Contract Price 

80TH (HUDSON) ST. from Liberty to Atlantic Aves., N. S. 
ATLANTIC AVE., N. S., from 80th to 75th Sts. (Lott Ave.), 
76TH ST. from Atlantic Ave., N. S., to 93d Ave. (Pratt Place), 
93D AVE. from 76th St. to Elderts Lane, 
ELDERTS LANE from 93d to Jamaica Aves., 
78TH ST. (SNEDEKER AVE.) from Atlantic Ave., N. S., to Jamaica Ave., 

and in 
JAMAICA AVE. from Elderts Lane to crown 200’ E. of Elderts Lane...... $209,068.10 
HOBSON AVE. from Newtown Creek to Halle Ave. and combined sewer in 
HOBSON AVE. from Halle to Jones Aves., 
JONES AVE. from Clifton Ave. to Laurel Hill Blvd., 
LAUREL HILL BLVD. from Jones to Borden Aves., 
MONTGOMERY AVE. from Columbine to Jones Aves., 
CONGRESS AVE. from Laurel Hill Boulevard to Montgomery Ave., 
TOWNSEND AVE., from Laurel Hill Blvd. to Hobson Ave., 
WATERS AVE. from Hobson to Clifton Aves., 
JOY AVE. from Montgomery to Clifton Aves., 
COLUMBINE AVE. from Hobson to Clifton Aves., 
CLIFTON AVE. from Waters to Columbine Aves., with temporary con- 

MECuONaLORseweriiiColumbinezAVers «sca. ec oases Met ace kee eens sce $181,895.95 
WOODLAND AVE. from Huntington St. to Beaufort Ave., 
BEAUFORT AVE. from Boyd to Hatch Aves., 
WALKER AVE. from Beaufort to Woodhaven Aves., 


WOODHAVEN AVE. from Walker Ave. to Fulton $t.5.........0...-0---- 188,800.83 
ROOSH VE deAV Enos os fromeAlbuirtis torLouona AVes.as5 sane ee = a 950.06 
GRAND ST. from Willow Ave. to Columbia Place, 

CO PUNvib PaseilEAC Herom~iGrand ot tor brown Placeae aah sees eee 18,029.50 
RALPH ST. from Fresh Pond Road to Traffic St., 

TORUGMETEMKC: SSI, Thdoyanl ICES IA Wo) (Cavonde) wiisine coco me cece om Oyo cee aes oe 10,869.50 
OMI EIN pele N@ Dairomecentralsto-Hdsal lA vess-cnecuestcie mans aac las 2,496.30 


91ST (KAISER) ST. from Jamaica Ave. to Ashland St., 
WILLARD AVE. from Jamaica Ave. to Ashland St., 
OAKLAND ST. from Kaiser St. to Manor Ave., 
BRANDON AVE. from Woodhaven to Willard Aves., 
ELMWOOD ST. from Kaiser St. to Willard Ave., 
FERRISS ST. from Kaiser St. to Willard Ave., 
“AVONDALE ST. from Kaiser St. to Willard Ave., 
ASHLAND ST. from Woodhaven to Willard Aves., 


MANOR AVE. from Ashland St. to about 175’ N. of Ashland St.......... 34,263.50 
SYOSSET ST. from Woodhaven Ave. to 90’ W. of Bigelow Ave., 
BIGELOW AVE. from Syosset St. to Jamaica Ave... s. cnc. se ese cee eed ee 3,079.30 


ATLANTIC AVE., N. S., from Rockaway Blvd. to Bigelow Ave., 


ol 


YARMOUTH Sie trom AtlantioyA ven tonsyOsset oc seen nee 
Temporary open drain in GENESEE ST. from So. Conduit to Wortman 


TROWBRIDGE ST. from about 25’ W. of Van Alst Ave. to about 125’ W. 
of Van Alst Aves oy xs... :s.ctectaeha cit ie ee ee 

Reconstruction of sewer in DAVIS ST. from Pearson St. to Hunterspoint Ave. 

IDAHO’ @Q1ST) SP. from Oueens to Waburnuni Atvess.cenie eee eee ee 

MONTEVERDE, AV Bs trom Grand=sts tomliulleAwvics nena citer eee 

NARCISSUS ST. (SINCLAIR AVE.) from Robinson to Bowne Aves....... 

Sanitary and storm water sewer in 82D (MYRTLE) AVE. from Union St. 
(Whitestone Ave.) to Lawrence Ave., 

LAWRENCE AVE. from 32d (Myrtle) Ave. to Willets Point Blvd.; a storm 
water sewer and temporary screening plant in WILLETS POINT BLVD. 
from Lawrence Ave. to Flushing River; and cut-off and overflow chamber 
in LINDEN ST. at 32d (Myrtle) Ave., together with pumping station at 
Linden St. and 32d Ave., as may be necessary to provide for pumping 
arflow at2576:000 gallons pemicdayae es Skier ae mene an eee 

WILSON AVE. from 15th to 16th Aves., 

16TH AV ES from Wilson to Vanderventerecivics.i ie eee ene ener 

HERBERT Si from Van Cott Aver to about 105s. of buchos enee 

REMSENSEUACE trom Grand) olatOneerinyec\y cra ine Ln tenets eee 

DIAMOND: ST.,.from Atlantic Ave: Ne S.5.to Ee ultoni Ot eee ree 

HOWARDS i. from) Borest) Parkway tou27o (eastern erie ea ene 

Timber deck bridge at site of Flushing Incinerator 3lst (Uhland) Ave. be- 
tween, 180th and) 13st) Stes EL askina gee meen eee ane 

JUNCTION AVE. from Alstyne to Corona A ves.s4-.- oe ee oe 

ASHLAND ST. from Brevoort St. to No. Curtis Ave., 

NO. CURTIS AVE. from Ashland St. to Metropolitan Ave................ 

Temporary sewer in ANABLE AVE. from Jackson Ave. to 275’ S. of Jack- 


15TH AVE. from Grand to Arcadia Aves., 

ARCADIA AVE. from 14th Ave. to about 150’ south from 16th Ave....... 

QUEENS BLVD., S. S., from Van Dam to Honeywell Sts., across 

QUEENS BLVD. at Honeywell St. from south to north sides, 

QUEENS BLVD., N. S., from Honeywell to Buckley Sts., 

BUCKLEY ST. from Queens Blvd., N. S., to Skillman Ave., 

SKILLMAN AVE. from Buckley to Lowery Sts., 

HULST ST. from Skillman to Foster Aves., 

VAN PELT ST. from Skillman to Foster Aves., 

HAROLD AVE. from Skillman Ave. to about 250’ S. of Skillman Ave., 

BRAGAW ST. from Skillman to Foster Aves., 

LOWERYtS2. trom) Slallmaniton Eh Ostet ecw .cccen ne tein 

MYMAUD PLACE from Fresh Pond Road to Mt. Olivet Ave............. 

WOODBINE?S 2. from. Borestto Prospect snsvessackra) ete ae 

STOCKHOLM ST. from Seneca to Onderdonk Aves.....................- 

LINDEN ST. from 32d (Myrtle) to 35th Aves. (State ot.) oe). ooeeme eee 

385TH AVE. (STATE ST.) from Linden to Prince Sts., 

PRINCE ST. from 35th to 36th Aves. (Warren St.); and trunk (low level) 
sewers in: 

PRINCE ST. from 36th to 37th Aves. (Washington St.), 

37TH AVE. from Prince to Lawrence Sts., 

LAWRENCE ST. from 37th to 40th Aves. (Amity St.) and lateral (high 
level) sewers in: 

PRINCE ST. from 36th Ave. to about 35’ S. therefrom; 

37TH AVE. from Prince St. to about 20’ west therefrom, and from summit 
about 380’ east from Lawrence St. to Lawrence St., 
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$82,870.55 
91,829.05 


470.01 
6,197.67 
1,871.61 
1,692.01 

796.50 


659,218.30 


5,664.01 
950.51 
555.91 

2,734.81 

1,386.51 


2,979.92 
2,992.91 


5,491.51 
1,669.50 


9,545.30 


69,232.00 
4,590.01 
2,212.11 

983.06 


ey eee ee Prom .o: th to 40th Aves. on ansaid tls ot cna ebay Che eenn $876,061.80 


GREEN POM TT AVE. from Oueens Blvd to Hancock St..4.... 452.00. 554- 7,304.08 
20TH ST. (ARLINGTON AVE.) from Woodside Ave. to Broadway, with 

temporary connection to existing sewer in WOODSIDE AVE.......... 2,893.05 
BANKS AVE. from Ditmars to Astoria Aves., 
BUELL PLACE from Banks Ave. to crown about 250’ S. of Banks Ave.... 7,233.86 
RITDTRIRIEE GSMN, sarap ot POURS (Shee swae Mien Zein pac cotiq oo ane ode > bed n nines 5,754.51 
BEECKMAN (14TH) ST. from State St. to Mitchell Ave................. 3,842.51 
CascOnoil. trom~eborest: Parkway to Yarmouth Stages manda: +s a ses acl 2,489.59 
GORI e wb strom jamatcasto brandonyAvess ac. s-le oon) ee laa 2,520.61 


$2,513,786.82 


On December 31, 1919, there were brick and concrete, and pipe sewers, 
receiving basins and sewage purification plants, as follows: 


69.463 miles of Brick and Concrete Sewer 
301.100 “ “ Pipe Sewers 
4,104 Receiving Basins 
3 Sewage Purification Plants 


33 


DRAINAGE PLAN REPORT FOR 1919 


Approved by 


Board of 
Title Estimate and Area in Remarks 
Apportionment Acres 
4-H and h-I July 11, 1919 12.0 
7 and 228 Dec. 5, 1919 437.0 
MONE Wo doce segacecs Mar. 21, 1919 3.5 Temporary sewer 
DOT Feat ORs ato Rene Jan. 31, 1919 BOLO 
QAR, 2 Meng he Cea June 20, 1919 4.0 
pd te li as i ee SS Jan. 31, 1919 75.0 
24” and 20-AUe pages Pepe LaoLS 40.0 
DAF Do ee See ee eee Dec. 5, 1919 A a Temporary connection, Wood- 
side Ave. 
DA eek ee ee ee Dec. 5, 1919 3.0 
oY. laa ere ty | 32,8 tare Dec. 30, 1919 175.0 
30-A‘ and 3157 -see was Jan. 31, 1919 105.0 
B17 eee Con ee ae Jjeie 21Gb, RN aay High level sewers 
40-AB® and 40-B....... April 17, 1919 20.0 
ADT)" cle ates Rie pa Dec. 30, 1919 18.0 
40-D® and 40-B”........ Dec. 30, 1919 70.0 
159th St. (Prospect St.)... July 18, 1919 3.0 Temporary sewer 
50-S June 6, 1919 3,525.0 Sanitary trunks 
Sent to 
Board of 
Title Estimate and Area in Remarks 
Apportionment Acres 
Qi Pte eee coe ee Novy., 1919 200.0 Sanitary and storm 
DA ali ee Dec., 1919 25.0 
33-A’, 33-B? and 33-C?.. __Sept., 1919 1,240.0 Sanitary trunk 
SoA A ee etter nent Dec., 1919 7.0 
35-3", caret eee June, 1919 215.0 
4thisane (nterce ponent meeene ee eter 25,000.0 Studies informally submitted 


REPORT OF ANALYZING AND TESTING LABORATORY 
FOR 1919 


Submitted herewith is a summary of materials and supplies tested 
during 1919. 
Special investigations have been conducted along the following lines: 


1. Strength of concrete mixtures made from aggregates available in 
local market. 

2. Comparative study of physical properties of soft wood and hard 
wood paving blocks. 

3. Properties of bituminous fillers for granite and wood block pave- 
ments. 

4. Composition of heat-resisting paints. 
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The object was to improve and modernize our specifications for cement 
concrete construction, bituminous joint fillers and wood block pavements. 
Results have been obtained which indicate lines for experimental work in 
the field. The results will be published in current engineering journals. 

For the special work on non-bituminous materials, as well as routine tests 
on granite block, broken stone and cement concrete aggregates, it was neces- 
sary to use the equipment and facilities of the Testing Laboratory of Colum- 
bia University. Funds were requested for purchase of such equipment in 
the departmental estimates of 1919 which was denied by the Committee on 
Budget. 


SUMMARY OF TESTS FOR 1919 


BITUMINOUS MATERIALS 


No. of 
Samples Quantity 
RoadsOiton CoLdsApplicationsa:¢. 04. .56e.. 544K 64 364,019 gals. 
Roads Ostor MouA pplication sa: rane. ane: 19 ale gO See 
Bituminous Road Surfacing Material............. 22 77,668 “ 
Bintouaous | Oimtmnilletnw mel. oe danse Me: 43 160 tons 
PYSDlaluler OIG Lemme tans anu nce oA 6.6 idle sean pn eres 18 sily 
/ANsyo) mais Vek ayeller, <2 ar caclay Oh aes ns ents Cees ae ea 24 72,000 blocks and 
11,871 sq. yds. 
SHECURASD MSG ee me eew iene ee alesis te Flee writes 89 99,523 r 
Prepeaitic Comerete nf nt ae wise a ites Helens s 3 41,0297" 54 
[EGLO & ey eigen, Me Rioasy ct cope cS ee) ae oa 7 33,000 gals. 
Non-BitumMinous MATERIALS 
Bement oewen CONStRuCtON. s..624: 06s. enn nes 115 eee concrete 
Sancdmocwen CONStCUCHIONT emis haa sas cca hese 6 115 sewers 
Diam. 
3,886 lin. ft., 8’-10’ 
dpi © 6’-8' 
Wee 4’-6! 
9437 “ 2'-4! 
Gement, Highway Construction......2+-..--=- + 102 \ 14,726 cu. yds., 
Smith, lskkelnyeni (ComsiumbtcinOsl., «5 adgahoaun aoeseac ye concrete foundation 
Cement, Maintenance of Highways and Sewers.... 14 1,380 bags 
ements bureau of Buildings... <5. ..2.06-5-caeme 15 59574 © 
Sand, Maintenance of Highways................. 14 6,506 cu. yds. 
Mineral Aggregates, Cement Concrete Construction 10 341% cu. yds. 
SAO Metin LOM CMe Pie Tirana ede Oe Hieioes oe ees one beltshants 36 21,995 cu. yds. 
Sayin (Cate wi! 2b Gio aeRO ee rae EH er eee ii 2,485 Y 
(CaweNECdHe WEAeve es, oe Gan es Cente ieee eee 8 38,021 sq. yds. 
Wioodsblocks, Pinex@réosoted..c.ass. see. uss anne « 5 42,700 
Wood Blocks, Hard Wood, Untreatcd............ 4 76,831 
Wittnined soa vino’ blOCKeet wm eta se ania. <i anata 1 11,000 
TESS, TBE SUNS Bb 5.5 Gets oe taney Bee ee ee ee il 500 
SLCCIIVEINLORCITION Dat cieatnetes tiv s spc ska fet. ue lone eect 1 1,040 34"" 
146 36" 
SSS UINGRIi Tas oe.alierclo'a 510 Gare Or cke o OL RNC pee yen it 20,000 lin. ft. 


SUMMARY OF TESTS FOR 1919—Continued 


No. of 
Samples Quantity 
SUPPLIES 
Dasinieetanit & wera Miter, «cs eee ee een 4 15 bbls. 
LATHES cr aaa tno aera ee ee 15 772.3 tons 
SOAP: Sec eese ee! co aeds eales tere ence etree ee ees 3 60 gals. 
ubricatine: Greasesia nc ©: c iin ne ee ere Dy 650 lbs. 
Machinetorsb canine Ose 4 14 bbls. 
Steamelneine: Gy lind ery Olea eye ee 2 ee 
Gas Engme Cylinder One e42 ee eee 4 Soe 
Oils, Paints and Varnish: 
BenzinG ieee sae eee aso Gee ee oe 2 150 gals. 
Tarpentines cc yee oe ore et eee 3 20S 
Linsééd Olle seni ie ee 9 540s 
Shellacs cee ete econ ee eee 1 10 oe 
Pigments in Oil: 
Reéd: ead ai) Maen cise eee eee 4 4,000 lbs. 
White: bead Seite carci ree ee 4 7,000 “ 
Lamp: Black Saccae hiictte fo terran tee een ae 1 200 “ 
Pigments in Japan: 
Drop: Blackwater eee eee eee 1 250 “ 
Lamp Black}te 2s sree ere eer ce rae 2 550 “ 
Prussian Blue? 'o.c4.2 sted ee Ren eee 1 2a 
Chrome: (Greens sre ones ee te eee: 1 PIS 
Venetian Redias.a-ccon pee ee eee ae 1 250) “ 
Vermillion ct ncccoe See eee 1 250) 
Pigments: 
Gold Bronzéss5...e40 oe ne ee 1 25) a 
Prince saVetallici bro wil eee eee 1 350 
Ready Mixed Paints: 
Bilack Heat Resictincn cn eer niereen nee 3 80 gals. 
Isight: Greyenee jcrtcis teen ee eno eee 1 lips 
Vermillion asec ae eet canna ner eee 2 75 lbs. 
Japan Dryers case ee ene ae mie eee 2 50 gals. 
Viathish 2) aercman see Ca oa iC nn eee Be iss 
MISCELLANEOUS EXAMINATIONS 
Water Analyses entree porn enn heen ene rine 2 
Glinker-and (A slneiae sea ee Pea ener eae 
Testsion Combustion ane ncimeravonrsee eee Ys 
Blushinstandeivay.cnsv.0 OG n= tne 
TO ta) Apa es aan es tes ee ee 861 
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BUREAU OF SEWERS, MAINTENANCE DIVISION 


OPERATIONS, 1919 


leaneals heetroteoewers (Cleatied. muncrnis ton co Givi sitde ea was wdinee Se eee ues 4,552,082 
Vian OlesK@ [eam eC mens Ree ayn ste righ Ele seth sl oh os ae et 20,336 
ariel Se NGI O VC IrOMmMb oS WErS er naeie ra eta tee otal ee) daicia Reape alas dona aah 5,086 
TBs ais (Cal letena teva Rie Bae Ae Fo See eak ea eee 9,872 
MOR SeNeIMO VEC TOME DASIIS Miata ieee = eis Sook 5 aus oe ci occ e, She cmeus fn ge te Be 14,135 
CubresVvardceViaterial Removed trom Basins. 5..cs.5.s0eeo4.+00es ee. 12,239 
BASISeIVeHeVEK aia enp unr on Tarp tee i Glas Os kakawneOehd sabe dl eade ocd 27,766 
Ba Sin cay Chas cc peed Mareen Remar Cesena yenl Uli sc GM seh da aem ohne 36 
earreamhcet Ole raimean © leaned tier. aoe tie mec oc esac p wudieceuc bevelled @ivaary ales Ba es : 373,590 
Re MCE OF me Were Re AITOR te css nent oo te kien au sc peewee ne Meee yeas « 484 
POA SEINCIMOVER: ELOISE ocie sors cet cle dhws cas bin ve ene weow = ‘ 7,075 
a Stiict Sill (eee NN Po oa seis ee dake ond etidig Veen: 11 
Naealaoleculs (il tae ee ES, To ik yc c hte ace Selatan hata ae due ee ee 5 
MianiholeCoverstReplaced timated sae state aue eae ss ee eT ee ; 60 
Gallons Sewage Pumped and Treated (Newtown Plant)................. 501,854,000 

‘ £ US # % Cfamatca: Riant ie tee tei nc ea, ci 15,935,200,000 

€ < G Ms “1 (Bar Rockaways blant) cme aeeenee 472,357,000 
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BUREAU OF STREET CLEANING 


Work ACOMPLISHED 


722,410,774 sq. yds. of pavement were cleaned by hand during 1919 
9,153,684 . ‘ M ty 4 “ machine during 1919 


757,221.33 cu. yds. of ashes, garbage, rubbish and street sweepings 
collected and disposed of during 1919. 


The following gutters and crosswalks were cleaned by the regular force: 


181,507 lin. ft. Crosswalks Cleaned. 
534,045 “ Gutters Cleaned. 
3,200 “ Roadways Cleaned. 


NEw STRUCTURES 


On November 12, 1919, a seventy-ton Incinerator plant was put into 
operation at 13lst Street and College Point Causeway, Flushing, L. I. 
This plant has given entire satisfaction, and its capacity is adequate to 
successfully take care of the garbage throughout the Flushing and College 
Point territories. 
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BUREAU OF PUBLIC BUILDINGS AND OFFICES 


BRIEF REVIEW OF THE YEAR’S WoRK 


The brick work around the boilers in Queens County Court House was 
in very bad condition. It was necessary to take down all brick work, lin- 
ing, etc., and rebuild same. The metal work on the dome and roof has 
been thoroughly scraped and cleaned of rust; coated with red lead, and 
painted two coats of white lead paint. The walls, ceilings, wood and 
metal work in the County Building, Jamaica, including the halls, main 
and private offices of the County Clerk, and offices and court room of the 
Surrogate, have been renovated, painted and decorated. Extensive alter- 
ations and repairs have been made to the lighing system. 

The rooms on the third floor of the Town Hall, Jamaica, occupied by 
the Spanish American War Veterans were in bad condition, and the floor 
worn and splintered. Metal ceilings and side walls were installed and 
attractively painted, a new hard-wood floor laid, electrical equipment altered 
and repaired, toilet room overhauled and put in good order. 

The plaster ceiling in the Magistrates’ court room, Far Rockaway, had 
become loosened and broken, and a metal ceiling was installed and painted. 

The plumbing in the toilets, etc., of the various buildings has been 
kept in good repair and condition, the steam boilers, radiators, etc., over- 
hauled and repaired, roofs, gutters and leaders, repaired and renewed where 
necessary. Electrical installations, alterations and repairs were made 
wherever required, electric elevators adjusted, and fan motors, vacuum- 
cleaner motors and other electrical apparatus was cleaned, oiled and kept 
in order. All necessry carpentry has been attended to at the various build- 
ings, and much old furniture and office equipment repaired and made serv- 
iceable for several years’ use. 


INTERIOR Batu, EIGHTH STREET, LONG ISLAND City 


PATRONAGE 

Males Females Total 

Ol feR ob regard. Mey oe enter ee i Ae tc 2,937 1,066 4,003 
Re brntiast ya ce ene wee ecormee me wiuma tones 2,320 922 3,242 
iy [eae tia te epee on os a ee eae ee Nee 3,516 ie aley) 4,633 
UNO vial ly se rR ceed artore Ree eee ea 3,556 1,151 4,707 
VLAN Cate cals WW fone, ice es vray eon 4,473 1,565 6,038 
peRdlet Res ie oy ee in ot ae ere 7,908 3,206 11,114 
pliuiliy arene eae, eee Rae Oso 2,709 9,432 
NISMS Ue ete eee ee ed 6,637 2,607 9,244 
Sle nSnal Teh, oe OA he ee ee te SONS 1,964 7,519 
OCtoWer entire ten keeles eet ets 4,531 1,444 5,975 
INIGVEMIDECE NS eae oe, areas: 4,269 1,250 5,519 
Decanab crews eo Gee tae este: 3,546 1,032 4,578 
Wer ealllye a entenlle eee Cro Ree 55,971 20,033 76,004. 


OBSERVATIONS AND COMMENTS 


During the summer months the Plaza in front of the Queens County 
Court House and the grounds adjoining the Town Hall at Flushing and 
Jamaica, have been made attractive with flower beds, shrubbery, etc. The 
patronage at the Interior Bath, 8th St., L. I. City, and the Comfort Sta- 
tion, Jamaica, show a material increase over the previous year. 
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TOPOGRAPHICAL BUREAU 


FINAL AND ALTERATION Maps 


During the year the Board of Estimate and Apportionment approved 
eight Final Sections, six Special Final Maps, and forty-two Alteration 
Maps. Within the same period we completed and forwarded to the Board 
for its approval four Final Sections, three Special Final Maps, and forty- 
eight Alteration Maps. Of the maps approved by the Board the entire 
eight Final Sections, five Special Final Maps and twenty Alteration Maps 
were in its hands awaiting approval at the close of 1918, and the beginning 
of 1920 finds in the hands of the Board, awaiting its approval, seven Final 
Sections, ten Special Final Maps and forty-seven Alteration Maps. We 
have in course of preparation sixty-two Final Sections, one Special Final 
Map being surveyed and six being drafted, and twenty-nine Alteration 
Maps, one being surveyed, five being computed and twenty-three being 
drafted. 


STREET OPENING PROCEEDINGS AND STREET OPENING Maps 


The Local Boards authorized acquisition of title to eighteen streets, 
and the Board of Estimate and Apportionment instituted proceedings to 
acquire title to forty-seven streets and one territorial area, of which thirty 
were new proceedings and seventeen amended proceedings. 

Street Opening Maps in thirty-six proceedings, totaling 63,354 feet, 
were approved by the Board of Estimate and Apportionment. We also 
completed and forwarded to the Board for its approval thirty-three Rule 
Maps, totaling 42,104 feet, and thirty-two Draft Damage Maps, totaling 
42,104 feet. 

To the Corporation Counsel we forwarded eighteen Final Damage 
Maps, totaling 63,835 feet, and twenty Benefit Maps, the areas of which 
have not yet been computed. 

In course of preparation we have twenty-five Rule Maps, totaling about 
80,499 feet, twenty-six Draft Damage Maps, totaling 81,699 feet, seventy- 
three Final Damage Maps, totaling about 167,296 feet, and seventy-three 
Benefit Maps, the acreage of which has not yet been computed. 


Jamaica BAy BOULEVARD 


Work on this project was advanced and preliminary authorization for 
the physical improvement was obtained. It is impossible to state definitely 
when final authorization will be secured, but the adoption of a resolution 
to this effect now is all that is necessary to make available funds for the 
construction of this all-important highway, so vital to the needs of the 
Rockaways and to the entire city at large. The work has necessitated 
constant interviews between this Bureau and owners and lessees of prop- 


41 


erties through which the Boulevard is to run. On March 21st the map 
establishing lines and grades of this roadway was adopted by the Board 
of Estimate and Apportionment, and on September 2d, the project received 
approval of the War Department. Preliminary authorization was granted 
by the Board of Estimate and Apportionment on December 30th, and 
therefore has placed this body on record as favorable to the idea. 


ConpbvuIT BOULEVARD 


There was initiated a project for construction of a great boulevard 
over the lines of the Conduit, traversing portions of Brooklyn, Queens, and 
the County of Nassau. 

Pursuant to resolution adopted by a committee representing both the 
City of New York and the County of Nassau a map was made by this 
Bureau laying down proposed roadways. 

A bill providing for construction of this roadway and State aid there- 
for was submitted to the 1919 Legislature, but failed of passage, and it is 
expected that a similar bill, containing the same provisions, will be sub- 
mitted in 1920 to the Legislature. 

The force engaged in plotting this map was supplemented by men from 
the Sewer and Highway Bureau, and from Brooklyn. The entire time 
consumed in its preparation was about six weeks. 


FLUSHING RIVER 


A proceeding for acquisition of this waterway is now advanced to a 
point where title can be vested in the City at about two months’ notice. 

The adoption of a resolution to this extent will clear the way for the 
projected Government improvement. The survey work has been com- 
pleted, and the Street Opening Division is engaged in the preparation of 
maps to be used in connection with the proceeding. 


NEWTOWN CREEK 


Considerable efforts, with a view to fixation of bulkhead lines and 
establishment of title to this waterway, were made, with the result that 
approval of the War Department in regard to the bulkhead lines of New- 
town Creek and Maspeth Basin was obtained. 

The map for City adoption will be submitted to the Board of Estimate 
and Apportionment early in 1920, and when approved the proceeding for 
acquiring title to areas needed will be initiated shortly thereafter. 

The federal funds for physical improvement now are available and 
can be used as soon as title is acquired. The Boroughs of Brooklyn and 
Queens have been associated in this project, and a hearing was held in 
Brooklyn Borough Hall during the year. At this meeting, which was 
attended by several property owners, it became evident that an opening 
proceeding would be necessary in order to reconcile the divergent views of 
these taxpayers. 
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Rockaway Bracu EROSION 


With a view to creation of sufficiently adequate protective measures 
regarding the continual erosion of the Rockaway Peninsula there was sub- 
mitted to the Legislature early in the year an amendment to the 1918 
Enabling Act, which failed of passage. Since that time little has been done 
in this matter, except the study of preventive means. 

It is expected that a new bill will be submitted to the 1920 Legislature. 


Oxtp REcorDS 


A request was presented to the Board of Estimate and Apportionment 
for an appropriation of $6,600, to be used for copying records of the old 
municipalities of the Borough of Queens, but the Board, upon recommend- 
ation of an investigator from the Comptroller’s office, cut the amount to 
$1,300. Accordingly a contract was made and the entire amount appro- 
priated used for typewriting. The $1,300 sufficed to copy only about 25 
per cent. of the work. 


REPAVEMENTS 


An exhaustive search is being made for evidence showing streets eli- 
gible for repaving without assessment. 


GRADES AND GRADE CHARTS 


Detail grades were furnished for 85 streets and territorial areas; levels 
were run, notes reduced and plotted on 52 streets, and profiles were plotted 
for 74 streets and territorial areas. 

At present we have four grade charts about 25 per cent completed, 
three already adopted and one pending approval by the Board of Estimate 
and Apportionment. 


Housrt NUMBERS 


The street-naming and house-numbering map for the Rockaway Beach 
Section of the Fifth Ward, which embraces all of the Rockaway Peninsula 
west’ of Norton’s Creek, is nearing completion and probably will be trans- 
mitted for approval about April Ist. 

A key map for the street-naming system of the entire Borough has 
been completed, and will be published in card form for distribution to 
property owners and other interested parties. The Jamaica and Queens 
house-numbering maps were adopted during the year. 


‘CESSIONS 


According to Chapter 506 of the Laws of 1915 the Board of Estimate 
and Apportionment has full power to accept or reject street cessions and 
to fix exemption from assessments that shall be accorded to grantors of 


accepted deeds. 
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For guidance of property owners desiring to cede the bed of their 
streets the Board of Estimate and Apportionment has formulated a set of 
rules, copies of which may be obtained upon application to this office. 

The rule that most immediately concerns this Bureau is Article 5, 
Paragraph III, which reads: 


“The President of the Borough in which the property to be 
conveyed is located will, upon application from a grantor, prepare 
a technical description of the property, for incorporation in the 
deed, providing that proper data is submitted to him to show 
the relation of the bounding lines of the property to the street 
lines as laid out upon the City Map.” 


SUBSURFACE STANDARDIZATION 


Owing to inadequate office force the mapping of substructures has 
been delayed somewhat, although determination of location of these sub- 
structures in the main thoroughfares is progressing. As previously reported, 
our standard substructure plan is still with the Consulting Engineer of the 
Board of Estimate and Apportionment. 

There is complete co-operation between the public Service Corporation 
and the Substructure Division regarding supervision in the placement of 
these undergriund properties. These corporations come to us for advice 
on all proposed work and are guided in installing their lines in accordance 
with our directions. 


SPECIAL ACTIVITIES 


Among the numerous special activities performed was the making of 
maps and surveys for the Corporation Counsel to be used in sustaining 
arguments for public improvements. 

Expert testimony in accident and other cases frequently was given, 
and 101 reports were made relative to street dedications, for which opinions 
subsequently were rendered. 

Photographs were made and reports rendered to the Board of Alder- 
men and to the Board of Estimate and Apportionment, showing the need 
for many public improvements—pavements, sewers, etc. 

A large number of property subdivision maps were submitted to us 
under the new law, effective May 11, 1916, which requires that such maps 
be approved by the Borough President and Board of Estimate and Appor- 
tionment, before being filed with the County Clerk. These were examined 
and approved or disapproved by us, depending upon their agreement or 
disagreement with our maps. 

Reports were written and maps made showing conditions within areas 
affected by petitions for changes in the maps of Use, Height and Area 
Zones, as adopted by the Board of Estimate and Apportionment, July 
25, 1916. 
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THe PuBLic 


To better serve the interests of the public and to promote the welfare 
of the Borough of Queens we always are ready to consider and to apply, 
where practicable, suggestions and criticisms by the public, and all maps 
and information in possession of this office are at its disposal. Lithograph 
copies of all the more important can be purchased at the nominal price 
fixed by the Board of Estimate and Apportionment; blue prints of the 
maps which have not been lithographed can be had for the cost of print- 
ing, or sketches can be made by any one. All information concerning street 
title and the procedure for ceding and dedicating them to the City also can 
be had at this Bureau. 


OFFICE ORGANIZATION 


The employees of the Topographical Bureau on December 31, 1919, 
numbered 98* technical men, 40 per diem men and a clerical force of 7 and 
2 messengers. 

The total cost of maintenance for the year was $204,891.91, divided as 
follows: $170,869.45 Chargeable to Budget; $384,022.46 Chargeable to 
Street and Park Opening Fund. 

The work of this office falls naturally into three divisions: Borough 
Map, Street Openings, and Substructures and Franchises. 

In addition to these three main divisions there are two small corps 
termed the Legal Status Corps, and the Topography and Miscellaneous 


Work Corps. Each of these is closely inter-related with the work of all 
divisions. 


DIVISION OF THE BorouGH Map 


FINAL SECTIONS (ATLAS SHEETS) APPROVED BY BOARD OF ESTIMATE AND APPOR- 


TIONMENT 
No. 60 Whitestone No. 185 Jamaica 
“ 69 “ “ 138 “ 
“129 Jamaica “ 141 St. Albans 
“134 Hollis « 218 Hammels 


FINAL Sections (ATLAS SHEETS) BEFORE BOARD OF ESTIMATE AND APPORTION- 
MENT PENDING APPROVAL 


No. 1 Laurel Hill No. 140 Baisley Pond 
“ 57 Whitestone « 227 Far Rockaway 
“67 Murray Hill (Flushing) «“ 230 Edgemere 


“ 189 Jamaica 


FinaL Sections (ATLAS SHEETS) CERTIFIED BY BOARD OF ESTIMATE AND APPOR- 
TIONMENT, AND FILED AT THIS OFFICE 


No. 55 Flushing No. 69 Whitestone No. 134 Hollis 
*Tncludes men in the service of the United States Government. 
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FINAL SECTIONS (ATLAS SHEETS) COMPLETED AND FORWARDED TO BOARD OF. 
EsTIMATE AND APPORTIONMENT FOR CERTIFICATION AND FILING 


No. 55 Flushing 

“60 Whitestone 

“ 69 “ 

“ 129 Jamaica 

No. 41 Queensboro Hill. 
“42 Cedar Grove... . 
Pee horests Lil lcameee 
“~~ 49 College Point... 
“59 Whitestone..... 
“64 Blackstump..... 
“ 65 “ : ; 
“70 Whitestone..... 
eye! 4 Mees 
“ %6 Auburndale... =. 
Senden Kossenay ark 
“ 79 “ “ “a 
“~~ 80 Kew Gardens... 
eS lel exci ca ae eee 
OSS S27Blacksttmpeeee 
SP iets) sae) ee 
84) Baysidesenaeee 

No. 49 College Point... 
“51 Powell’s Cove... 
“ 52 “ “ a: 
“59 Whitestone..... 
di) oe as £46. 
te! NS Oo 5 
“78 Kissena Park . 

See SOB aAySid Chee 
PAD MERE. 5 3 oy oc 
we ED ioe: PY oe A 
See o4 ee HOllist a were ree 
No. 53 College Point... 
“58 Whitestone Land- 

To Ca ee 


“ 


“ 


135 
218 


No. 134 Hollis 


Jamaica 
Hammels 


FINAL SECTIONS (ATLAS SHEETS) IN COURSE OF PREPARATION 


BEING SURVEYED 


90% completed 
40 T “ 
50% ss 
80% = 
75 oe “ 
SO q, « 


. 85% : 


60% 
10% “ 
70% “ 
90% “ 


. 10% 


80% “ 
90 % “ 
90 Oy “ 
70% “ 
50 % “ 


No. 


“ 


85 
86 
120 
133 
134 


143 
144 
148 
149 
150 
151 
152 
153 
154 
159 
161 


BEING COMPUTED 
No. 142 


60% completed 


98% “ 

. 23% b 
380% “ 
5% (it 
39% “ 


. .(Not started) 


65% completed 


15% “ 
35% « 
85% « 


(Partial Section) 


143 
144 
148 
161 
215 
219 
220 
228 
229 
232 
233 


BEING DRAFTED 
No. 232 


70% completed 


90 % “ 


“ 


“ 


234 
121 


Bayside anne tee 


“ 


lametcale yee 
Hols ieee ore 


@ueens see ee 
“ 


Sper Alloarises sae 


Omeens ae eres 


Springfield...... 


anna Caaeee eee 


Sie Albaticuacesas 


Onmeensier ate 


Hammelsenenr 
IATVErneus oe 


“ 


Edgemere...... 
« 


Far Rockaway .. 


“ “ 


IDuntone meee 


Far Rockaway .. 


“ “ 


80% completed 


60% = 
95% x: 
25 % “ 
100% se 


(Partial Section) 
95% completed 


90% “ 
30% “ 
30% “ 
80% “ 
40% “ 
20% “ 
~ 15% _ 
20% “ 
15% “ 
40% : “ 


(Not started) 


60% completed 


. 80% “ 
40% “ 
20% «“ 
50% “ 
75% « 
5% « 
50% “ 

. 85% od 
95% «“ 

. 90% . 


70% conpleted 
25 % “ 


. 40% bs 


SPECIAL FinaL Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Establishing lines and grades of 129TH (Poland) ST., from 20th to 18th Aves. Approved 
February 28. 
Establishing lines and grades of JAMAICA BAY BLVD. across Jamaica Bay. Approved 
March 21. 


Establishing lines and grades of 


proved January 10. 


Establishing bulkhead lines along Atlantic Ocean front. 


98TH AVE., from 218th St. to Springfield Blvd. Ap- 


Approved May 9. 


Establishing lines and grades of BEACH 62ND ST., from Thursby St. to Ocean Prome- 
nade. Approved March 21. 

Establishing lines and grades of CAFFREY AVE., from New Haven Ave. to Beach 9th 
St. Approved June 20. 


SPECIAL FINAL MAprs BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PEND- 
ING APPROVAL 


Establishing lines and grades of PUNTINE ST., from South to Cumberland Sts. Dated 
May 1, 1912. Recalled December 4. 

Establishing street system for Queens-Hollis Section. Dated May 14, 1914. 

Establishing lines and grades of OBERLIN ST., from Mulford Ave. to Willets Point 
Road. Dated October 8, 1915. Recalled December 4. 

Establishing lines and grades of UNION HALL ST., from South St. to Brinckerhoff Ave. 
Dated December 11, 1916. Recalled December 4. 

Establishing lines and grades of OCEAN PROMENADE, from Beach 126th St. to 100’ 
west of Proposed Park. Dated May 19, 1916. Recalled December 4. 

Establishing lines and grades of 98TH AVE., from 190th to 195th Sts. Dated May 18, 
1916. Recalled December 4. 

Establishing lines and grades of BEACH 130TH ST., from B. Channel Drive to Ocean 
Promenade. Dated July 18, 1916. Recalled December 4. 

Establishing lines and grades of McNEIL BLVD., from Dabney to Brunswick Aves. 
Dated Sept. 5, 1916. 

Showing elimination of extension to KISSENA PARK. Dated July 2, 1917. 

Establishing HEAD OF BAY BULKHEAD LINE. Dated March 14, 1918. 

Altering the grades of ROCKAWAY ROAD, from Conduit to City Line. Dated May 
2, 1919. Returned to Borough President December 30. 

Establishing lines and grades of 82ND AVE., from Kew Gardens Road to 130th Sun ial 
130TH ST., from 82nd Ave. to Grand Central Parkway. Dated September 30, 1919. 


SPECIAL FinaL Maps CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT 
AND FILED AT THIS OFFICE 


Establishing lines of 129TH (Tolland) ST:, from 20th to 18th Aves. Filed July 2. 
Establishing lines and grades of 98TH AVE., from 218th St. to Springfield Blvd. Filed 
July 2. 


SPECIAL FinAL Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR CERTIFICATION AND FILING 


Establishing lines and grades of JAMAICA BAY BLVD., across Jamaica Bay.  For- 
warded October 8. 

Establishing bulkhead lines along ATLANTIC OCEAN FRONT. Forwarded Septem- 
ber 12. 

Establishing lines and grades of BEACH 62ND ST., from Thursby St. to Ocean Prome- 
nade. Forwarded August 11. 

Establishing lines and grades of CAFFREY AVE., from New Haven Ave. to Beach 9th 
St. Forwarded September 12. 


SPECIAL FrnaL Mars Not COMPLETED 


BEING COMPUTED 
Establishing lines and grades of 82ND AVE., from 134th to 135th Sts. 


BEING DRAFTED 
Establishing street system bounding the REFUSE DESTRUCTOR at BEACH 63RD 
ST., NORTH ELIZABETH PLACE, BARBADOES CREEK and THURSBY 
ST. 
Establishing lines and grades of 19TH ST., from Aves. ‘‘C”’ to “D.” 
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Establishing PUBLIC PARK (Lafayette Park), bounded by HILLSIDE AVE., WAR- 
WICK AVE., etc. 

Establishing lines and grades of AMSTEL AVE. and MERMAID ST., from Beach 72nd 
St: to Far Rockaway Blvd. 

Establishing lines and grades of 209TH (Higbie) ST. at intersection with 100th Ave. 


GRADE CHART APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 
No. 62—Flushing 


GRADE CHART BEFORE BOARD OF ESTIMATE AND APPORTIONMENT PENDING 
APPROVAL 


No. 11—Woodside 


GRADE CHARTS IN COURSE OF PREPARATION 


No. 25 Corona......... 10% completed No. 111 Woodhaven..... 30% completed 
“ 110 Brooklyn Manor. 25% . “ 118" Richmond Hill 23207, ‘ 


ALTERATION Maps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT 


Altering the lines and grades of GODFREY AVE., from Clinton to Maspeth Aves. 
Approved Oct. 24. 

Altering street system of FINAL SECTIONS 18 and 19. Approved January 10. 

Altering lines and grades of BURNSIDE AVE., PATTERSON AVE., and intersecting 
streets. Approved June 13. 

Altering lines and grades of KINGSLAND AVE., from Junction to Peartree Aves. Ap- 
proved March 21. 

Altering lines of 1083D (Kimball) AVE., from 127th to 129th Sts. Approved Febru- 
ary 28. 

Altering grades of 101ST (Jerome) AVE., from 75th to 87th Sts. Approved January 10. 

Altering lines of RIDGEWOOD and CLINTON AVES., from Cedar St. to Maure Ave. 
Approved April 25. 

Altering lines of AGNES PLACE, from Myrtle Ave. to Rutledge St. Approved Jan- 
uary 10. 

Altering grades of BOULEVARD, from Wilbur to Harris Aves., and closing SHERMAN 
ST., between the same limits. Approved January 10. 

Altering lines and grades of MILLWOOD AVE., DILL PLACE and WALTER ST. 
Approved March 21. 

Altering grades of CORONA; territory bounded by LOUONA AVE., L. I. R. R., RIV- 
ERSIDE AVE., STRONG'S CAUSEWAY, etc. Approved February 28. 

Eliminating HOOD ST. and PUBLIC PARK, between Hazen St. and Ditmars Ave. 
Approved January 10. 

Altering lines and grades of ATLANTIC AVE., from 80th to 115th Sts. Approved 
April 25. 

Altering lines of ARCADIA AVE., from 14th to 17th Aves. Approved March 7. 

Altering lines of 123D ST. (North Vine St.), from 85th to Metropolitan Aves. Approved 
January 24. 

Altering grades of 87TH ROAD, from 78th to 80th Sts. Approved January 10. 

Altering lines and grades of FINAL SECTION 116; bounded by SUTTER AVE., 
WOODHAVEN AVE., PITKIN AVE., etc. Approved July 11. 

Altering grades of 86TH AVE.; territory bounded by 109th St., Myrtle Ave., 118th 
St. and Jamaica Ave. Approved April 25. 

Altering lines and grades of 19TH AVE., from Astoria to Wilson Aves. Approved 
January 10. 

Altering lines of BEATRICE PLACE, from Maiden Lane to Cunningham Lane. Ap- 
proved May 9. 
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Altering grades of TRIMBLE AVE., from Queens Blvd. to Woodside Ave. Approved 
March 21. 

Altering grades of NORTH JANE ST., from Vernon Ave. to Barge Canal Terminal. 
Approved February 28. 

Altering grades of ROOSEVELT AVE., from 151st St. to Riverside Ave. Approved 
March 21. 

Altering lines of AGNES PLACE, from Myrtle Ave. to Varian At. Approved June 6. 

Altering street systems of Final Sections 134 and 135. Approved October 24. 

Altering grades of MASPETH AVE., from Rust St. to Clermont Ave. Approved Sep- 
tember 26. 

Altering lines and grades of TRAUTWINE ST., from Fisk Ave. to Ramsey St. Ap- 
proved September 26. 

Establishing PUBLIC PARK at Myrtle Ave. and Cypress Ave. Approved May 23. 

Altering grades of CORONA; bounded by CORONA AVE., RODMAN ST., SOTHERN 
AVE., etc. Approved December 5. 

Altering lines of SENECA AVE., from Summerfield St. to L. I. R. R. Approved July 11. 

Altering lines of DICKSON ST., from Skillman to Middleburg Aves. Approved Sep- 
tember 26. 

Altering lines of 188TH ST., from Hillside to Jamaica Aves. Approved Sept. 26. 

Establishing PUBLIC PARK, bounded by. BORDEN AVE., LAUREL HILL BLVD. 
and LAUREL PLACE. Approved July 11. 

Altering grades of 46TH ST., from Sackett St. to Roosevelt Ave. Approved October 24. 

Establishing pedestrian crossing at CARD PLACE across the L. I. R. R. Approved 


June 20. 

Altering grades of SHERMAN PLACE, from Harris Ave. to 14th St. Approved De- 
cember 19. . 

Establishing pedestrian crossing at ROACH PLACE across the L. I. R. R. Approved 
Nilveelle 


Altering lines of BRIDGE PLAZA NORTH and BRIDGE PLAZA SOUTH, from Cres- 
cent St. to Jackson Ave. Approved September 26. 

Showing property to be acquired for Screening and Sedimentation Plant Area near 
SEASIDE PARK. Approved July 11. 

Altering lines and grades of WOODHAVEN AVE., from Forest Park to Liberty Ave. 
Approved October 17. 

Altering grades at intersection of JACKSON AVE. and 25TH ST. Approved October 31. 


ALTERATION Maps BEFORE THE BOARD OF ESTIMATE AND APPORTIONMENT 
PENDING APPROVAL 


Establishing Pier and Bulkhead Lines of Newtown Creek, Maspeth Creek, Dutch Kills 
Creek, East River, Bowery Bay and Flushing Bay. 

Altering grades of RENE PLACE, from Grandview to Metropolitan Aves. Dated Feb- 
ruary 11, 1913. 

Altering grades of RAWSON ST., from Foster Ave. to Queens Blvd. Dated April 25, 
1913. 

Establishing lines and grades of OLD ELMHURST AVE., from Roosevelt to Junction 
Aves. Dated November 8, 1915. To be revised if sent back. 

Altering grades of ASHLAND ST., from Diamond St. to Freedom Ave. Dated January 
14, 1914. Recalled December 4. 

Four parcels of land at CLARK ST. to be acquired for sewer easements. Dated March 
10, 1914. 

Altering United States Bulkhead Line, from Beach 116th St. to L. I. R. R. Dated 
April 17, 1914. Recalled December 4. 

Altering grades of FRONT ST., from Borden to Newtown Aves. Dated July 2, 1914. 

Altering lines of 7TH ST., from Stryker Ave. to L. I. R. R. Dated April 20, 1915. 
Recalled December 14. 
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Altering grades of 101ST ST., from 99th to 101st Aves. Dated May 1, 1915. 

Closing 7TH ST., from L. I. R. R. for 25 feet. Dated June 238, 1915. Recalled 
December 14. : 
Altering street lines within territory bounded by BEACH 25TH ST., FERNSIDE 

PLACE, CAMP PLACE and SEAGIRT AVE. Dated October 11, 1915. 
Establishing lines of COLLINS AVE., across L. I. R. R. Dated September 30, 1915. 
Altering grades of 110TH and 111TH STS., from Myrtle to Jamaica Aves. and of 86TH 

ST., from 109th to 112th Sts. Dated November 22, 1916. Recalled and super- 

seded by No. 811. 

Closing OLD HAWTREE CREEK ROAD, from Old South Road to Dumont Ave. 

Dated November 24, 1916. 

Altering grades fo VAN ALST AVE., from Jackson Ave. to 6th St. Dated October 5, 

1916. Referred back to Borough President October 27, 1917. 

Altering lines and grades of ROACH PLACE, from South Railroad to Kingsland Aves. 

Dated June 26, 1916. 

Altering lines and grades of JUNCTION AVE., from Burnside to Corona Aves. Dated 

July 31, 1917. 

Altering lines and grades of 1ST ST., from Woodside to Skillman Aves. Dated Novem- 
ber 15, 1917. Completed but not yet forwarded. 
Placing OLD GRAND AVE. upon the map, from 14th to 17th Aves. Dated October 

26, 1917. Referred back and superseded by T. B. No. 802. 

Establishing a PUBLIC PARK at the intersection of Myrtle Ave. and Cooper Ave. 

Dated February 19, 1919. T. B. No. 828. Completed but not forwarded. 


ALTERATION Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR APPROVAL 


Altering lines and grades of GROUT AVE., from Schroeder Place to Hyatt Ave. For- 
warded May 23. 

Altering lines and grades of LIBERTY PARK; bounded by DILL PLACE, COOPER 
AVE., MT. CARMEL CEMETERY, etc. -Forwarded March 28. 

Altering lines of BEATRICE PLACE, from Maiden Lane to Cunningham Lane. For- 
warded January 28. ’ 

Altering grades of TRIMBLE AVE., from Queens Blvd. to Woodside Ave. Forwarded 
November 22, 1918. 

Altering lines and grades of FAIRMONT ST., from existing Fairmont St. to Cypress 
Ave. Forwarded May 23. 

Eliminating Middleburg Ave., from Jackson Ave. to 575’ east. Forwarded October 
18. 

Altering grades of 2ND ST., from Stryker Ave. to L. I. R. R. Forwarded January 29. 

Altering grades of MASPETH AVE., from Rust St. to Clermont Ave. Forwarded Feb- 
ruary 25. 

Altering grades and lines of TRAUTWINE ST., from Fisk Ave. to Ramsey St.  For- 
warded April 4. 

Establishing PUBLIC PARK at intersection of Mrytle Ave. and Cypress Ave.  For- 
warded February 20. 

Closing HOMANS AVE., from Van Horn to Wool Sts. Forwarded May 16. 

Altering lines and grades of BORDEN AVE., from Betts Ave. to Grand St. Forwarded 
September 16. : 

Altering lines of HOWELL AVE., from Woodside Ave. to 5th St. Forwarded Sept. 19. 

Altering grades of CORONA; territory bounded by CORONA AVE., RODMAN ST., 
SOTHERN AVE., etc. Forwarded April 7. 

Altering lines of SENECA AVE., from Summerfield St. to the L. I. R. R. Forwarded 
May 1. 

Altering lines of DICKSON ST., from Skillman to Middleburg Aves. Forwarded 
May 15, 
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Altering lines of 188TH ST., from Hillside to Jamaica Aves. Forwarded May 2. 

Establishing PUBLIC PARK, bounded by BORDEN AVE., LAUREL HILL BLVD. 
and LAUREL PLACE. Forwarded May 1. 

Showing sewer easement in HOBSON AVE., from Creek St. to Newtown Creek. For- 
warded June 9. 

Establishing pedestrian crossing at CARD PLACE across the L. I. R. R. Forwarded 
May 24. 

Altering grades of CYPRESS HILLS ROAD, from Fresh Pond Road to Central Ave. 
Forwarded July 17. 

Altering grades of SHERMAN PLACE, from Harris Ave. to 14th St. Forwarded 
June 26. 

Establishing pedestrian crossing at ROACH PLACE, across the L. I. R. R. Forwarded 
June 19. 

Altering lines of BRIDGE PLAZA NORTH and BRIDGE PLAZA South, from Cres- 

~ cent St. to Jackson Ave. Forwarded August 4. 

Altering lines of BROADWAY, from Newtown Road to Queens Blvd. Forwarded 
October 2. 

Showing property to be acquired for Screening and Sedimentation Plant Area, near Sea- 
side Park. Forwarded June 26. 

Altering grades of GROVE and LINDEN STS. from Prospect St. to Fresh Pond Road. 
Forwarded September 12. 

Altering lines and grades of 86TH AVE. from Forest Parkway to 85th St. Forwarded 
October 17. 

Altering lines and grades of LAURENSON PLACE from Queeris Blvd. to Monroe St. 
Forwarded November 14. 

Altering lines of ELDERTS LANE from 85th Road to 90th Ave. Forwarded October 8. 

Altering lines of SANDOL and PANSY STS. from Cooper to Myrtle Aves. and 
GLASSER ST. from Sandol to Slocum Sts. Forwarded October 18. 

Altering lines and grades of WOODHAVEN AVE. from Forest Park to Liberty Ave. 
Forwarded August 29. 

Showing sewer easement in ROWAN ST. from Maspeth Ave. to Grand St. Forwarded 
October 21. 

Showing sewer easement in PEARTREE AVE. from Jackson to Hayes Aves.  For- 
warded November 14. 

Showing grade change at intersection of Jackson Ave. to 25th St. Forwarded October 10. 

Altering grades of CROCHERON AVE. DEPOT LANE, etc., in Flushing. Forwarded 
December 6. 

Altering lines of MARY ST. at Eliot Ave. Forwarded December 8. 

Altering grades of 159TH (19th) ST. at Depot Lane. Forwarded December 6. 

Altering lines of HINMAN ST. and GRIFFITH AVE., from Wayne to Steuben Sts. 
Forwarded December 29. 

Showing sewer easement in 13TH ST., from Fillmore Ave. to Trains Meadow Road. 
Forwarded December 12. 

Establishing lines and grades of ELKHORN ST., from Fairfield to Cozine Aves. For- 
warded December 29. 

Altering lines and grades of 90TH AVE., from: Elderts Lane to 76th St., and COURT 
ST., from 88th Road to 90th Ave. Forwarded December 29. 

Altering lines of VOORHEES PLACE, from Roosevelt Ave. to Hunt St. Forwarded 
December 29. 


ALTERATION Maps CERTIFIED BY BOARD OF ESTIMATE AND APPORTIONMENT 
AND FILED AT THIS OFFICE 


Altering street system of FINAL SECTIONS 18 and 19. Filed August 23. 
Altering lines of ROCKAWAY BLVD, and ELDERTS LANE, from 90th to 91st Ave, 
Filed July 2, ; : 
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Establishing PUBLIC PARK bounded by CORONA AVE., PARCELL ST. and CHI- 
CAGO ST. Filed July 2. 

Altering lines and grades of MANOR AVE., from Ashland St. north. Filed July 2. 

Altering lines of 1083RD (Kimball) AVE., from 127th to 129th Sts. Filed August 23. 

Re-establishing Pier and Bulkhead Lines of Flushing River and contiguous streets. 
Filed March 14. 

Altering grades of DELAWARE AVE., from Parsons Blvd. to 147th St. Filed March 
14. 

Altering grades of WEIRFIELD ST., from Wyckoff Ave. to Borough Line. Filed July 2. 

Altering grades of 85TH AVE., from 102nd to 105th Sts. Filed July 2. 

Showing extension of NORTH JANE ST. and elimination of ROGERS ST., from Ver- 
non Ave. to Bulkhead Line. Filed March 14. 

Altering grades of METROPOLITAN AVE., from Lefferts Blvd. to 123rd St., and 
BREVOORT ST., from Abingdon Road to 84th Ave. Filed March 14. 

Altering grades of 101ST AVE., from 75th to 87th Sts. Filed July 2. 

Altering angles and dimensions of BOROUGH LINE, from North Conduit to Dumont 
Aves. Filed July 2. 

Altering lines of AGNES PLACE, from Myrtle Ave. to Rutledge St. Filed July 2. 

Altering grades of BOULEVARD and closing SHERMAN ST., from Wilbur to Harris 
Aves. Filed Aug. 23. 

Altering lines and grades of SOUTH RAILROAD AVE., from Card Place to Junction 
Ave. Filed July 2. 

Altering grades of CORONA; territory bounded by LOUONA AVE., RIVERSIDE 
AVE., STRONG’S CAUSEWAY, etc. Filed November 19. 

Altering lines and grades of FAIRBANKS AVE., from 16th St. to Baxter Ave. Filed 
July 2. 

Eliminating HOOD ST. and PUBLIC PARK, from Hazen St. to Ditmars Ave. Filed 
July 2. 

Altering grades of 40TH ROAD, from Joe Place to Main St. Filed July 2. 

Altering lines of ARCADIA AVE., from 14th to 17th Aves. Filed December 31. 

Altering lines of 123RD (North Vine St.) ST., from 85th to Metropolitan Aves. Filed 
Julye2- 

Altering grades of 87TH ROAD, from 78th to 80th Sts. Filed July 2. 

Altering pier and bulkhead lines of FLUSHING RIVER, from Fowler to Gilroy Ave. 
Filed August 23. 

Altering lines and grades of 19TH AVE., from Astoria to Wilson Aves. Filed July 2. 

Altering grades of NORTH JANE ST., from Vernon Ave. to Barge Canal Terminal. 
Filed August 23. 


ALTERATION MAPS WITH THE BOARD OF ESTIMATE AND APPORTIONMENT FOR 
CERTIFICATION AND FILING 


Altering lines and grades of BURNSIDE AVE., PATTERSON AVE. and intersecting 
streets. 

Altering lines and grades of KINGSLAND AVE., from Junction Ave. to Peartree Ave. 

Altering lines of RIDGEWOOD and FULTON AVES., from Cedar St. to Maure Ave. 

Altering lines and grades of MILLWOOD AVE., DILL PLACE and WALTER ST. 

Altering lines and grades of FINAL SECTION 116; territory bounded by SUTTER 
AVE., WOODHAVEN AVE., PITKIN AVE., etc. 

Altering grades of 86TH AVE.; territory bounded by 109TH ST., MYRTLE AVE., 
118TH ST. and JAMAICA AVE. 

Altering lines of BEATRICE PLACE, from Maiden Lane to Cunningham Lane. 

Altering grades of TRIMBLE AVE., from Queens Blvd. to Woodside Ave. 

Altering grades of ROOSEVELT AVE., from 5lst St. to Riverside Ave. 

Altering lines of AGNES PLACE, from Myrtle Ave. to Varian St. 

Altering grades of 2ND ST., from Stryker Ave. to L. I. R. R. 
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Establishing a PUBLIC PARK at the intersection of MYRTLE AVE. and CYPRESS 
AVE. 

Altering lines of SENECA AVE., from Summerfield St. to the L. I. R. R. 

Establishing a PUBLIC PARK, bounded by BORDEN AVE., LAUREL HILL BLVD., 
and LAUREL PLACE. 

Establishing a pedestrian crossing at CARD PLACE across the L. I. R. R. 

Map establishing a pedestrian crossing at ROACH PLACE across the L. I. R. R. 

Altering lines and grades of WOODHAVEN AVE., from Forest Park to Liberty Ave. 


ALTERATION Mars Not CoMPLETED 


BEING SURVEYED 


GRAND ST.: Kneeland St. to Queens Blvd. (Not started.) 
MERRICK BLVD.: South Road to Hook Creek Blvd. 
OLD FLUSHING AVE.: Grand St. to 360’ north. 


BEING COMPUTED 


82ND AVE.: 134th to 135th Sts. (Not started.) 
GRAND ST.: Kneeland St. to Queens Blvd. (Not started.) 
CASPIAN ST.: Collins to Prospect Aves. (Not started.) 


BEING DRAFTED 


JAGGAR AVE.: Underhill to Sanford Aves. 

WOODILL PLACE: Grand to Falkner Sts. 

OLD BOWERY BAY ROAD: 2nd Ave. to Hazen St. 
9TH ST.: Woodside Ave. to L. I. R. R. (Completed but not forwarded.) 
ARCTIC ST.: And vicinity. 

12 Ele Le: 

1ST ST.: Woodside to Skillman Aves. (Completed but not forwarded.) 
BERRIAN AVE.: Riverside to Harper Aves. 

BUSKIRK PLACE: Seabury St. to Queens Blvd. 
CYPRESS HILLS ROAD: Myrtle Ave. to Borough Line. 
QUEENS AVE.: 

LARCH ST.: Parsons Ave. to Fresh Meadow Road. 
FINAL SECTION 1384: 182nd Place to 188rd St. 

OTIS AVE.: Orontes to Rodman Sts. 

KINGSLAND AVE.: Broadway to Junction Ave. 
Tentative Map for Section east of Springfield Road. 
UNION TURNPIKE: Queens Blvd. to Metropolitan Ave. 
LEININGER PLACE: Lawrence to Debevoise Ave. 
WILLOW PLACE: 130th St. to 275’ east. 

MERRICK BLVD.: South Road to Hook Creek Blvd. 
82ND ROAD: 

83RD AVE.: Kew Gardens Road to 180th St. 

83RD ST.: 

84TH ST:.: 

OLD -2ND:ST::; 

OLD 3RD ST.: Rockaway Blvd. to 97th Ave. 

LYON AVE.: Astoria to Ditmars Aves. 

ELIOT AVE.: Fresh Pond Road to Mt. Olivet Ave. 
YELLOWSTONE AVE.: Queens Blvd. to 5lst St. 

43RD ST.: Astoria to Beauregard Aves. 

SAULL ST.: Lynch Place to Peck Ave. 


DIVISION OF STREET OPENINGS 


STREET OPENING PROCEEDINGS INSTITUTED BY THE BOARD OF ESTIMATE AND 


APPORTIONMENT 

Instituted 
ROCKAWAY -BLV Di Eldents Wanesto) fouls tee seinen Janis: 
223RD) ST. Oth tovblempsteddea veces aera yee renee ree Jan. 10 
123RD eS Tes 12thsto lath Av esse set-varierces itera geeneece ect eae Jan. 24 
PREARTREE AVias JacksoneAvies vO ell Sta eee eee en Feb. 14 
GRIFFITH AVE. Metropolitan Aves to. CentralAviers sae eee eee eee Feb. 14 
STEUBEN= 51s; Proctoriotato) Miorsonecy.en nein eee eae e ne Feb. 14 
87 THiS Tas Banta Sts to bin titer: tas ener eee Feb. 14 
TIBMANIN SAVES urtines touNicholsi Sts: crea ener tiene nee Feb. 14 
EVA PLACE: Flushing Ave. to Hemlock Place; 
HEMLOCK PLACE: Collis Ave, to PreshsPondiRoad serene Mar 7 
BLUSHING? RIVER Delkavallto livinestoneo lsat oenerenit n Mars 21 
BIRST SL Woodside Aves to Matthews Places eas se ee aia: teen ten Mar. 21 
ROCKAWAY “BLVD is Elderts WanetovAtiantictAve... 2 ole eee ee eee April 25 
*FAIRBANKS AVE.: Broadway to Baxter Ave.; 
*25TH ST.: Baxter to Roosevelt Ave.; 
*BAM LER AVE) BPairbanke Aver to 25th yS beeen ener nen aie May 9 
19TH AVE.: Broadway to Astoria Ave.; 
20TH “AVES Jackson tonGranditA viesi nae ee ee May 2 
43RD ST.: Ditmars to Burnside Ave.; 
ASTORIA AVE.: At its northerly intersection with43d St... 40.) asc eeee June 13 
MIDDLEBURG AVE: Barnettito) Woodside Avesta eee ne June 13 
RIDGEWOOD, AVE Lal Ro Reto 110" east of Spruce st. ieee June 20 


*AGNES PLACE: Myrtle Ave. to L. I. R. R.; 

*BERTHA PLACE: Myrtle Ave. to Varian St.; 

*CONSTANTIA PLACE: Myrtle Ave. to Varian St.; 

*VARIAN ST.: Ford St. to Agnes Place; 

*\WEISSEVAVE.: Varian ote to, Lily RR eer ae eee July 
BAISLEY BLVD.: Rockaway Blvd. to Byron St.; 

BYRON ST.: Baisley Blvd. to Cornell Basin; 

NORTH CONDUIT AVE.: Baisley Blvd. to 132nd St.; 


132ND ST.: North Conduit Ave, to Jamaica Dis, Plantain a s9e en eee July 
HAZEN ST.: Astoria to Berrian Aves.; 

HOOD 'ST..} Hazen Stato Ditmars"Aryer creer eee eee nee ee July 
FREEHOLD ST.: Ulster Ave; to Baisicy Blyds ie Ae July 


TUCKERTON ST.: Guinzburg Place to Blakely St.; 
158RD ST.: South Road to 107th Ave.; 


155 THOSTs: South Str toc Y¥ alcon 2A yes ee ee eee ee Pea sass 2 July 
ULSTERT AVES SutphingRoadito; Siam hits teeter iret ee m tenn July 
SEDIMENTATION PLANT AREA, near SEASIDE PARK... ¢5-e eee July 
FITTING SI.2 "Barnett to Nelson Avesa. one ae eee Sept. 
BIRST Sie2 Jacksonsta 2istvA vies ee ai eee eer ee ete Sept. 


*STONE ST.: Greenpoint Ave. to Queens Blvd.; 
Skillman to Barnett Aves.; 


*DICKSON Si3 SkilimanstosBarne tin Accs saewie aaa een ae a Nov. 
-ATRAUDWINE: Slee) BiskgAvier to) Ram Seys obser einen ree eee ee Nov. 
*SENECA AVE.: Borough Line to Willoughby Ave.; 

Summernield (St. toot. Helix Aves 5 eee eee eee Nov. 
*POLK AVE.: 18th St. to Fisk Ave.; 
“ISTH (STs 12th Stator Polke vA vieeeee seems eters See ee aan Dec. 


85TH DRIV Bs 80th Sty £0 S3rd.5 Gaeta arenes eat ee ene ee Dee; 


* Amended proceedings. 
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18 


12 
19 


STREET OPENING PROCEEDINGS INSTITUTED BY THE LOCAL BOARD AND PENDING 
APPROVAL BY THE BOARD OF ESTIMATE AND APPORTIONMENT 
Passed Local Board 


Digi Cho AV Et Fillmore to Alstyne Avesiic.cp.ccce ale ccc e es coos eu st eb, §29, 1909 
AMAGANDSE LT ST: 15th St. to 50’ westerly... 0.0 cnc cs ewes sec ness Sept. 29, 1913 
ARC Diersd-n Collins ve: toe resh Pond Roadess- seuss.) oc. en sae. ce Nov. 9, 1916 
PAVE ORY eA Vila aS Lan NODe-tOrBleeCKer- StS... ctscrstas sme in aac ss snets esis 5 Jan. 14, 1915 
AvnICAIN TIGeA Vibes Channel to Grandview Ave.. oc so. occas nae ank May 26, 1911 
BEAUFORT AVE.: Greenwood to Napier Ave.. ee eee ee OCDlT 25.0919 
= in EOND DITCH: South St. to Yukon aoe Se Lene a am Mee Sept. 28, 1916 
- Maywood St. to Liberty Ave... ....5..5 55.55 Sept. 28, 1916 
BERLIN AVE: Borden Ave. to Newtown Creek... Js es.c ccc s cece sam es April 2, 1914 
POR AW Pisce ELC SONs Ota bOvELatGh cA Vieraeriadeiceienctote aera aici cine May 27, 1915 
. ‘ EiadsonsstarouNorchy@onduiteAvicamneiy eerancnepierdas ere Jan. 14, 1915 
BOA AINE Gas les ly leo Rk to Bayside AVv6y. se chs ae sic otra sia snes 2 ee es May 22, 1914 
BRENTON AV E-: Plainfield St. to Hillside Ave. ....4..05.-50.0.-+-:.7-..June 7, 1912 
BRChar OAD uneton Ave, tOLSOtM obama one mibaccie aaaie. ve ates June 18, 1919 
BROOKEIDE DEB UVDin14 (thrst. tovkeckaway Divdaya..s nee see Miat, 30) L916 
BUC EVANS las) Cornelia ots to! Catalpa Aver ase ae rie ae cai ees . s Nov. 21, 1913 
BWRIN SED Ee AV em BrOadwayeLO: St. 5 tea, Wace Mie Semicon aie aee ate sets Oct. 19, 1916 
CAMERON TERRACE: Grout Ave. to 150’ northerly... 0.2.0... ..6.0.4.+ May 4, 1916 
CAD ReewA GH Grandists.co- Garter Aves.jns ssc scm acn ae asi esac a. Nov. 15, 1912 
CASEERU ACE] VaneDine St. tos Voorheesib laces... 4.056006 o05 0s eee. Nov. 14, 1918 
CBNDRA PAV Ee Broadway. to: Cypress: Ave. Js... acciese ss eue pee as ane Jan. 16, 1908 
CARD Eel CEC orona: tosmanesland AVES meas ani see ccias aecae et oa eves Dec. 1, 1910 
PAPE Pop) onaler pt, vo Comelia St.. 6... ee acs ede oe chee eee June 30, 1910 
CHURCH sis: Oldioouthekoad to Rockaway Roads... os. seo Mars, 97,1918 
COUN TON PAV Bae Montgomery to Hobson Avesi.2..9.045.4-0.-..-2..-+-Mar, 2, 1916 
CLEVELAND AVE.: Greenpoint to Skillman Aves.................00055 June 6, 1918 
So OeenuACi VanaNestaw. vo Voorhees Place... ...208:i-. sews sas cee Dec. 1, 1910 
COMUMIB INANE Glitton to BerlinvAVve.... acc. .cae ase dee onsen. June 25, 1914 
GOURD RAN bea ypresseawento Cypress Hills Roadi.2....4...4sns45-4- Dec. 12, 1913 
(ORIN ME AV Eee Grand ots to Caldwell) Aves... oo 154. e008 -eaeee nee os Nov. 15, 1912 
COVERT ST.: Greenpoint Ave. to Madden St.; 
MUOCUICU SUALOPACdISONMDIACes aan: smind a dei eh soe Jane _ ¢e 1909 
GND Kao Week lishinepAves to. Penny Bridge... acaccec coe cunts. ano Sept. 29, 1915 
CUVEE RIOANIDES dw Across the lela RAR Seve cer Ades ecu ae ok cine s April 5, 1912 
DE Veo Crestentiotco: Vail Alst AV mgs cation ahagdamituabetmeonan Mar. 6, 1914 
DIVUSLONG oclacn eewiseavie: vo. Caldwell A-vers...asseuancsse cma se ee April 13, 1916 
DUTCHESS ST.: Lucerne Place to California Ave.; 
OueensyA ver torOakr Aver. acre ty acini © cicesesee cosets Mar. 1, 1913 
IQS ALE, ANAS Ss KOlRRov Gin. osk Ociaherell ARigen 7 wos Ga Boke ae oO nena e OPS oie oe Mar. 24, 1911 
IPAIRIMUBIREY JANAD ES: Ijeinnciter Tove Cd awenics, coo gomageee 4 ham pe en corms seh Oct. 26, 1916 
EERE USO IN wo las eAlbtirtisUAves LOMP rine sterner pees oe ko ceca. le qeeeashall May 19, 1916 
HOE Obs dem ArrlertlOmN Cl SOleAViecs see mania ras iceman inary “hia aee ee ieee oe June 25, 1914 
wie oad £2 bedtord:ta Napier Aves... acc. ie sa Sitacee oem Saw cme me Dec. 19, 1915 
COMED EA ViEssViaddem toWocust, OLS. sa. aom eae eas on 2c ee sere Mar. 16, 1914 
CRONIN NV bee Vian COnSCOVEDS' OLS ote mic cote note. a tciare eink st neuen are « May 19, 1912 
CHUNE SE Mactecs Vienna stOrWOrtinan AveSauncctie a ae) sre cies fay tae 6 cere sept. 2, 1915 
GRAND CENTRAL PARKWAY: Queens Blvd. to Nassau County Line..April 2, 1914 
ee Nice Solem COSSILt hy Places tO WbadisOniotesscmiee ocint uses oasis alae case June 12, 1906 
GROUT mye pores s: IRIRYES Wordlelychan Nice goes om abl cut chem Arcee Sept. 20, 1916 
“ Can - GEN Rh Sa ca ee ais Sa May 15,1919, 
Rit bee laurel LalleBivds to: OldsBerlim Aves... .ouser ase.) aoe: July 29, 1913 
HALLECK AVE.: Kossuth Place to Shaler St.. vite Doinéw us 6 6 o one NAN OEE eH 
HANOVER AVE.: L. I. R. R. to Sewage Decl Pea Re ee eCuml e LOlO 
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Passed Local Board 


HAROLD AV E.:)/ Queens Bivd> to: Bordent\ verse May 27, 1915 
HARPER AVES: Jackson Ave:to Bulkhead iiines see ee eee Sept. 4, 1919 
HARSELL- Si VaneAlsivA vier toLbast River ss ee eee ee Dec. 19, 1907 
HAY EStAVE ee Deb uysteniobs tOu aches cries. veae ei ee sete nee ea July 20, 1916 
HERBERISS Dy Rust ote co! Glen onteacvier pyrite ett ene an enn April 30, 1914 
HICKS AVES Thomson tor WoodsidelAtyest ay sitar re eer ren ee June 10, 1909 
HOLEISZA VE 38 99th Sts, toslosed all ee Bly cle remee ee see Oct. 26, 1916 
HOMELAWN “AViE= Hillside to Haghland aviesne eee serene ene Jan. 25, 1910 
ELODIE, AOWIDRS MNolevalsiale ae, ae) Ble, Simo so be as gacoesaaucedssde cone Dec. 7, 1916 
HUNT ST.: Van Dine St. to 330’ easterly; 
49nd St; ouona AVele raecne sar 2 ee ee ee Cee ee Jan. 4, 1917 
INTERBOROUGH PARKWAY: Eastern Parkway to Forest Park, 
JACOBSEN® ST; Britton to Baxter Aves 207.5.) een eee Dec. 12, 1918 
JAMAICA AVE.: Between lines of Rockaway Beach Division of L. I. R. R..Mar. 31, 1910 
JERMYN PLACE: Guinsbure Place to South Ot...--e2 9 eee June 19, 1914 
JOHNSON AV Ee: Rockaway Road tosDiyisioni ove etn aes Nov. 20, 1912 
JONES AVE:; Cliton to Debevoise Aves), sone 1 nee en June 25, 1914 
JOY AVE.: Laurel Hill Blvd.te Debevoise Ave... 55: a. 53215 Dee. 12,1913 
JUNCTION AVE): Burnside Ave, to Hofftmac Bilvd= meee eee eee Feb. 25, 1909 
KINGSLAND AVE-: E\lbertson to: HavemeyerStsas. neers one April 20, 1909 
LAUREL BILL AVEEeAnable-torBorcdensAvies ens teria aeee Mar. 6, 1914 
sf - S Skillimantto: Borden -Avieseu=: oan ee eee June 5, 1909 
LEBANON ST.: Mulford Ave. to Willets Point Road (Awaiting adoption 
of Final Section). 222. ..8 a5 .nes eon Se eee Jan. 23, 1914 
LIBERTY AVE-: Van Wyck Ave: to Carlisle|Sts.......2 ee ee ee OC came Ommenen tis 
LOCUST ES T.S Barnetintonm latino eAtyes tense opera Dec. 9, 1915 
EOUONAGAY Eas Corona, COmWiciy 25 yiCSany. pms at rican te ea Mar. 22, 1917 
McPHERSON sdx2 ShaleritoCome})lia Sts eae een tee ee June 30, 1910 
MATIN Sie 24 Grand tosViame Ast aNyiessertes ee eee eee 1 te ee May 10, 1912 
MERCHANT ST. Hoyt to: Ditmans A vest ete reenter eee eee Oct) Lagi 
MIDDAGH ST.: Fairbanks Ave. to westerly line of Old Grove St......... Sept. 23, 1915 
MILLS Sh. Orchard! Sts, to Bulkhead Wineiot Hast, Raver ieee Feb. 16, 1912 
o & “East River to Fulton Avex sone eee April 12, 1911 
# “Orchard Sta to-MultonsAvielsae yer eee Jan. 20, 1911 
MIT CHEE AV Has Mirra yeoGeGOns St olsen nia eeeen neat ann a April 5, 1906 
Oct. 25, 1906 
MONTGOMERY  AViEe Bordentse Clinton sAcves ieee tere n e Dec. 12, 1913 
MORTON AVE.: Central Ave. to a property line 20’ north of Hosack St...Jan. 14, 1915 
INVA BEE RAGAN eras e\ ChOSS ot EV 7m lies Beene ea June 16, 1911 
NORTH CONDUTL AV Eee (Otho ustore lake tye. een Sept. 20, 1917 
NOTTD “AV Bes  ViernonsAvertonlsasteleiyicr ete renee one July 12, 1912 
NOTTAWA AV E.2 omithiste to uNewWs V OnkeAcvien ae mente tena ee May 18, 1912 
OCEAN PARKWAY: 
PROPOSED PARIGS Beach 1 26thitor Beachel4 list, otcomee ten nenneeeterere Dec: 9, 1915 
ONDERDONK AVE.: Metropolitan to Catalpa Aves....................April 29, 1909 
PACKARD (Sie. okallman sto wBordensA viecuas in ee eee eee Sept. 24, 1908 
PARK LANE: Bell Ave. to Little Neck Bay; 
Bothsidesioh CrocheroneAVes eee eee ee eee eee Mar. 3, 1911 
= e MyrtlevAventosUntonel tien pilcerer wena te ie eee ieee Mar. 30, 1916 
PRAR TREE AV age leacksOmen ver COmE Clio tne my iene arn tr aera Peart eutie Sept. 4, 1919 
PELL Sie: Jackson toy RolkeAvcctruiae. sn rier ne te ener eee June 30, 1910 
PERCY ssl2. SantordeA ver tor bayiretit lic cette rete tanner nea Dec. 27, 1912 
PHRANER AVES: SOUth Otis bORY Ukcoreny Cle innt  ae ne ene eae eee Sept. 28, 1916 
PLATWOOD AVE. Sutter Ave, to Rockaway Divides nsemena ann ten ein Feb. 27, 1917 
POLK AVE: Woodside A ver to, Sth ot ene a eer Sept. 20, 1905 


Passed Local Board 


Piuicer Vere eyOncuon Ave, tO Pell: St.) foto sand. cst ask as ocak Ole swk oon June 30, 
PUBLIC PARK: Myrtle Ave. addition to Forest Park...................Mar. 21, 
PUBLIC PUACH-» Bounded by Voung otnGalerst. ,etGs,. 225.005.5500... June 25 
Pelt ROAT AV E.:. Maurice Ave: to Grand St..: 040.566 esse b bece seas Sept. 20, 
RALPH Sie; Grandview Ave. to Fresh Pond Road... 06... cc eee a Sept. 10 
Rex viSiNenslewOmcensibivdatorGrand Steudeqcectieas soe on acta ee. 8: Nov. 15, 
REVIEW AVE.: Howard to Pearsall Sts. 
ROACH PLACE: Kingsland Ave. to south side of L. I. R. R............; June 5, 
RODMAN Si.2 Oueens Blvd) to’ Flushing River.........:.5.<.-.<.acees: Noy. 20, 
RO Be lev ernom Avento barge Canals lerminalss...4..4..).2 004: Oct. 18, 
SVU SONS La ort AventoDivisiOMl Otequessuae save wove cues cee Nov. 15, 
erlloh, ote: Across ripht-of-wayof Lol. Ru Rec ceeseecsssctesicesbecee May 25, 
7 cee itorttian to ELagenell AVES cheer « caiatew east tide se banaue 4 April 25, 
SEO WHe Ke ses Kossuth bP laceto Comelinnot.: ss.) enue ase ane June 30, 
SLOCUMPo ia idsalllAvestosMadisoniotanen soos tae kan eee ce July 18, 
SOUTH RAILROAD AVE.: Broadway to Roach Place. . sypdsolieiis 2% 
SPRUCE ST.: Atlantic Ave. north to Atlantic Ave. path waiting adop- 

PAcmrot opecit-Hinal Nia) een ano pie ote hole shoe thaw h as wipe. Feb. 26, 
STANHOPE ST.: 351.9’ n.e. of Grandview Ave. to Metropolitan Ave...... Jan. 14, 
oe AMM my Drcmelid Lil COre LGtH OL gem a ae\aan eects Mat ceuse amici Glaree eaves tats wes ace June 25, 
SE VELEN OMO bask LOMA vier LOsViadn Stace ascii. acim weit a sana es cae a May 10, 
De ose ACH = Oucens Ave. to otation Roadsssaa.ac see a.s ese. ees Sept. 23, 
DURA VE. Hatch to Plattwood Aves: a.24%s.5... ssh cu.aseeee nous Feb. 27, 
SUWANEE AVE.: Rockaway Blvd. to Sutphin Road................... Feb. 27, 
TENNESSEE ST.: Rockaway Blvd. to No. Conduit Ave.................May 28, 
sO Rover olen Darkitcwotorbiishing RIVED - ol. me.cess oy sen aas lost oo June 30, 
LOWE Re eUACH streedom to Oxford Avesi.. 2h is occ ces orc e bet eee es June 30, 
OVINE DAV Ean@littomuo: Debevoise Avess... 00.0.4... 5045050+6 555 Feb. 25, 
UPLAND PARK ADDITION: Petition to acquire 2.316 acres........... April 25, 
VSN OTN Ba odskKinesland to: Roosevelt Aves: ..01.....-.5...0..2..+4.0ept. Ld, 
VANE ORN@ ode Grancdest. tos Woodhaven Aver, is 2a. .c06255+ Gna. 2: Janee23. 
WANN DOM Sreew ROOSeVellLeAVe. tolls. Lo Ry RY een ese woes cores ceed, 
VOORHEES PLACE: Hunt St. to Roosevelt Ave.............22002000 00s Aug. 16, 
WESTIN Ou beAN es eechirurstato Bell AVests qacns8osc+d ota see nen Dec. 9, 
WEA DRONES So baa Nlbuntiseaves touRodman Sti... .0-.o.cs45- 2. 8209045 - April 12, 
WATERS AVE.: Laurel Hill Blvd. to Debevoise Ave.................... Dec. 12, 
NE OOL mAb eeaVinnblevAver to Varian Slecas wel awstaclat wea. sare es. oes Mar. 1, 

. ¥: LEY GIS ML AOYAMA OWENS is omree Gowdio pln acre oti © Sin cee aon aa ok May 2, 
Wit otStD)ieoleeneoronayavento ROdmatl otemma see aes mem ues circ ese June 30 
Wit sONPAViba: OldsBowery Bay Road’ to 20th Ave..s......52.05-2- 0+ Nov. 15 
WOODHAVEN AVE.: Albert St. to Waterfront Development (awaiting 

improvement of Jamaica Bay)................... Dec. 138 
- 5 Otreensiplvdato s)amatcayAVewmmn snes ene oe Mar. 31 
WOODSTDEAV EE. Middlebure tosAndersomiAves. does: .. eae tee: Nov. 3 
. cs Sicilimannbow) ackcommaw Coons nn hint Ee es ate ls, 
SON Gus lea 7. ule wkoeto TH interspointcAVeraysauceiine cuca sere eeras ae: April 5, 
Leo eaVViGOdsiderAve;touNlatthews: Placeeton ruins se sue buen ese Matai. 
abl Dae WOOISe ya Lon RI Ker AVeStare sian Saneners Hane eauhaale ms of sacle Be pei abe April 15, 
SHSM VVCSU LOLA WSU LAN Claret rr welen on aya trad cyatens vc. sieiie as ele dha'et win eus % & Sept. 20, 
AAO AT HO tLOMVEILChellEAVeSsa. racecar as oho ac en nts enue eset ee May 23, 
17TH ST.: Mitchell Ave. to Ziegler St. (filed by Board of Estimate and 
PA ODOLEHNIIIONG Ptioe CO LOLD Me edema. tex oie eee wine na) © wes Gv erate Ors, PA. 
LORMeG be someclaireA vex ton 19 csouthve somerset jee eek ee a Sept. 25, 
Po so emleaine Lt ivide to, ROOSeVeltLAVeo-naajs Ga eie ree © ones Acta eee: thames, 
BEACH 250TH Si; Cornaga Ave, to Par Rockaway Blvd... .+........-- Jan. 18, 
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Passed Local Board 


28TH S13 jackson to AstoriasAy este eee nite eee er eee a eee July 16, 1914 
a LAS Sunt te toeBercianAsveyaresesmteeeticiere rioters eit tne Mar. 24, 1911 
40TH -ST.: RoosevelteAvierto: WakesS tue so eee te eects cea ee Sept. 25, 1919 
415 T-ST. Berman AvestonlalcerStsena cece cite ee ea eee Mar. 24, 1911 
ZAIN DiS Lee North RailroadsAvies to) asian oI 2 yaaee ieee eee ee Jan. 20, 1911 
43RD) ST.* Polk to, Roosevelt saves: go2cs ata at ie eel ee ee April 12, 1917 
be “, PolksAvesto: SackettiSts. ters 0 st eis a eerie) ee ee ae April 12, 1917 
. “. 4 JacksonttorAstoniatAvess ney mer mie cats aeine ener ae Dec. 1, 1909 
44TH STS: Polk Aves to Sackett Ot. tee nee oe ieee eee eee April 12, 1917 
ss “>. (Polkito Roosevelt Awviesayn.:. aaa ee ieee eee eee April 12, 1917 
a “« “AstoriaAves to. cackett Stimes.sac cin sear ne ae ane eee April 28, 1910 
45 TE Ss bolk to Roosevelt Awviesny.:sremeiie tiene tiene ae Aptil 12, 1917 
. *- Polk Ave, to Sackettssts-ee--.n> ae ok en ee April 12, 1917 
BEACH 62ND ST.: Rockaway Beach Blvd. to Thursby St...............Sept. 25, 1919 
SIST Sia Rockaway: Blvd tay O Stlay Aw css earner aetna May 15, 1919 
82ND ST: Rockaway Biyvd. to O7thaA vena. eee 2 eee eee April 17, 1919 
85 TH DRIVE 80th to Sardsotcy aera hee eee et ieee July 26, 1917 
BEACH 87TH ST.: Beach Channel Drive to Jamaica Bay (Sewer Ease- 
TENT) 4 0%. «atte, dutiila Shy saan aces pM ERR ee omens ee ae May 15, 1919 
COMM nE FaWADo 7esjdolrony, we) IikoKereUs IDEN noon cacoossohonvoscanedeescucess Sept. 4, 1919 
96TH PAV. Eats 96th tov98th Stste ys eee eae aice rece Ree nna eer ae Jan. 27, 1916 
08 ‘TH CAV Bes harmersyAves COU LS Sti sits eee reteset nena ean May 25, 1916 
99TH WAVE ssParmers Awe, tomblollisnAsvie.- nese erence aerate ee Oct. 26, 1916 
1IZ38R DES Ls Metropolitan-Aves to-Ashiland).> basen een ener anne May 28, 1915 
ISO TE Sie MetropolitanvA vem ton Wisner bP] aCe ameristar ten May 28, 1915 
194TH ST.: Jamaica Ave. to 109th Ave. (Awaiting adoption of Map)..... Feb. 26, 1915 
LOS THES Tew lamaica: tomktollistAviesse cn ea erie tt tan een en ne Feb. 26, 1915 
202IND 55 Le jamaicantoxollispAvesuave era yeneemene cert nein aeee a e Feb. 26, 1915 


STREET:OPENING Maps APPROVED BY THE BOARD OF ESTIMATE AND 


APPORTIONMENT 

Approved Feet 
25TH ST.: East River to Siegel Ave. (Rule and Damage)............. Janel7, 3,600 
SIGEL AVE.: Astoria Ave. to 12th St. (Rule and Damage)........... Jan. 17 25300 
RIKE RAV E.: i2thito Zothtous (Rule and’ Damas) iyi ieenin eh, 107/ 800 

PENELOPE ST.: Tremont Ave. to Queens Blvd. (Supplementary Rule 
and Data ge)! csi erect deccuacien che eae fie ee ge ee ee Jan. 1799837050 

NORTH JANE ST.: Vernon Ave. to Barge Canal Terminal (Rule and 
Damage): scan eel ee eT: Ne Ste ri oa eee Feb. 21 360 
MURRAY ST.: Northern Blvd. to 34th Ave. (Rule and Damage)...... Feb. 21 750 
MURRAY LANE: Murray St. to 38rd Ave. (Rule and Damage)....... Feb. 21 450 


BELL AVE.: Crocheron Ave. to Northern Blvd. (Rule and Damage)...Feb. 21 2,100 
WOODSIDE AVE.: Jackson Ave. to Broadway (Rule and Damage)....Mar. 7 9,500 
COOPER AVE.: Epsilon Place to Proctor St. (Amended Rule and 


Damage Map). icc io a ee ee ee eee Mar. 21 4,000 
CENTRAL AVE.: Edsall to Woodhaven Aves. (Amended Rule and 

Damage). cw careiagae Sica ae Oc nee Mar. 21 5,000 
LAUREL HILL AVE.: Skillman to Anable Aves. (Rule and Damage)..May 16 2,600 
223RD ST.: 110th to Hempstead Aves. (Rule and Damage)......::... May 16 1,600 


STILES PLACE: Jackson Ave. to Station Road (Rule and Damage). ..May 16 
STATION ROAD: Stiles Place to Cemetery Lane (Rule and Damage).. May 16 450 


HEISER ST.: Barnett to Greenpoint Aves. (Rule and Damage)........May 16 2,540 
ROCKAWAY BLVD.: Elderts Lane to Atlantic Ave. (Rule).......... July 11 1,850 
123RD) ST.:. 18th to 12th Aves. (Rule and Damage). 9-24... ..9.5. 5 July 11 315 
PEARTREE AVE.: Jackson Ave. to Pell St. (Rule and Damage)...... Ofer, ail 1,100 
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Approved Feet 


BARCLAY AVE.: Murray to 154th Sts. (Rule and Damage).......... Oct. 
154TH ST.: Barclay to Sanford Aves. (Rule and Damage)............ Oct. 
RIDGEWOOD AVE.: Property Line 110’ east of Spruce St. to easterly 

fo DisOL-way Oflu. la ko Ro (Rule and) Damage)es yo... 5... Oct. 


SOUTH ST.: New York Ave. to Waltham St. (Rule and Damage). .... Nov. 


95TH AVE.: 109th to 111th Sts.; 


Moth vOnLlothnotsnCRmleand Damace) ier metn. ssire nie Dec. 
AGNES PLACE: Myrtle Ave. to L. I. R. R. (Rule and Damage)...... Nov. 
BERTHA PLACE: Myrtle Ave. to Varian St. (Rule and Damage)..... Nov. 


CONSTANTIA PLACE: Myrtle Ave. to Varian St. (Rule and Damage).Nov. 
VARIAN ST.: Ford St. to Agnes Place (Rule and Damage)........... Nov. 
WirloobeAVE.: Varian St. to Lol Ry R. (Ruleand Damage)... ....- Nov. 
SCHURZ AVE.: Astoria to Berrian Aves. (Rule and Damage)......... Dec. 
TIEMANN AVE.: Lurting to Nichols Sts. (Rule and Damage)........ Dec. 
Selo lew bantato Lian ious. (Rule and Damage) cease ss cede Dec. 
lod st: jackson Ave. to 2ist'St. (Am. Rule and Damage)........... Dec. 
HAZEN ST.: Astoria to Berrian Aves. (Rule and Damage)............ Dec. 
ROCKAWAY BLVD.: Elderts Lane to Atlantic Ave. (Damage)....... Dec. 
1ST ST.: Woodside Ave. to Mathews Place (Rule and Damage)........ Dec. 


STREET OPENING SURVEYS COMPLETED 


138TH ST.: 12th St. to Polk Ave. 

POLK AVE.: 13th St. to Fisk Ave. 

1ST ST.: Jackson to 21st Aves. 

123RD ST.: 13th to 12th Aves. 

LURTING ST-.; 5lst St: to Sanford Ave. 

of Leos Solas Banta to Hunt Sts: 

PEARTREE AVE.: Jackson Ave. to Pell St. 
TIEMANN AVE.: Lurting to Nichols Sts. 
FLUSHING RIVER: Delavall to Livingston Sts. 
ROCKAWAY BLVD.: Elderts Lane to Atlantic Ave. 
GRIFFITH AVE.: Metropolitan to Central Aves. 
STEUBEN ST.: Proctor St. to Morton Ave. 
HEMLOCK PLACE: Collins Ave. to Fresh Pond Road. 
EVA PLACE: Flushing Ave. to Hemlock Place. 

1ST ST.: Woodside Ave. to Mathews Place. 

19TH AVE.: Broadway to Astoria Ave. 

20TH AVE.: Jackson to Grand Aves. 
MIDDLEBURG AVE.: Barnett to Woodside Aves. 
43RD ST.: Ditmars to Burnside Aves. 

S9Diino Mee oprucerstato Weel, Rak: 

fSuto des lackson to 2licsteAves: 

FREEHOLD ST-.: Ulster to Baisley Aves. 

- TUCKERTON ST.: Blakely St. to Guinzburg Place. 
153RD ST.: South Road to 107th Ave. 

155TH ST.: South Road to 117th Ave. 

114TH AVE.: Sutphin Blvd. to 167th St. 

Screening and Sedimentation Plant at Neponsit. 
BAISLEY BLVD.: Rockaway Blvd. to Byron St. 
BYRON ST.: Baisley Blvd. to Cornell Basin. 


STREET OPENING SURVEYS UNCOMPLETED 


NORTH CONDUIT AVE.: Baisley Blvd. to 132nd St. 
132ND ST.: North Conduit Ave. to Jamaica Disposal Plant. 
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500 

180 
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509 

390 
2,600 
4,100 


RuLE Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE AND 
APPORTIONMENT FOR APPROVAL 
Forwarded Feet 


SDILES PEACH: Wackson Aver tonotatione Oddie eerie =a ene Mar. 11 
STATION ROAD: Stiles Place to’ Cemetery Lanes-2 14.442 eee Mar. 11 450 
HEISER# S122) Bamettii to Greenpointe Av couse nasr ren teenie eee Mar. 12 2,540 
LAUREL HIPTZAVIE = olslimanttora tan les Ar vieccn sian ttn Mar. 31 2,600 
PRA SM dxe Ia ides anew skeranhonineyel WES, oo cache anus so ondsmacodanan ces Mar. 31 1,600 
OLD FRESH POND ROAD (Closing): Fresh Pond Road to Mt. 
Olivet: AV6..; decree Ge che Soe Cee ER ne ee ee een April 22 125 
ISTH S172 12th St, tor Polka vied weet tea ene ear aes May 3 1,050 
POLK AV Ee 13th St. tolisk:cAwv.crnne sem see enh ene nee ne eee May 3 80 
1238R DS TPeel2th to Le thyAvess ccs. eee oe eee ere May 22 315 
BARCLAY AVE.: Murray to 154th Sts.......... 5 Sater ata sant aetna June’ 5 170 
154TH Sie Barclay toncantord ’ Aves) syste es ins ee meen eer eae June 5 80 
ROCKAWAY BLVD.: Elderts Lane to Atlantic Ave......:......-.-..)une ls 1,850 
95TH AVE.: 109th to 111th Sts.; 
113th to. LL Stn AS tse eee cee ee ie nee eae June 24 950 
o( LHS ls Banta tosh Gntiots vince te ao oe eee eee June 30 390 
PHAR TRE WPA Eas acksonenvies tO nb.e LNs. caer atten at ine ene June 30 1,100 
SOUTH Sie Newsy orkAves tow aleianis stp aee ee aan June 30 2,300 
AMD IVECUNIN YEW a8 Ibpbisishatee he) INGO NOE SiSson goa cccu anes scant wocouess July 31 509 
89TH AVES Spruce Sty Colt Ieee eee ee eee Aug. 4 175 
SCHURZ =A VEE Astortasto: betta rel vics. mi enter eee men ee Aug. 28 4,650 
IST STs 2jackson to: 2Zist-A-ves-. 5 .> ane Soe oe ae eee eee ee Sept. 30 2,600 
Screening and Sedimentation Plant at Seaside Park................... Nov. 28 
AGNES =PEACE MiyrtlevAver tole Ue Rel Rae seer eee nee Sept. 30 1,400 
BERTHA’ PLACE: Myrtle\Ave. to Varian: Si..7.... 0.120 eee Sept. 30 1,170 
CONSTANTIA PLACH = NiyrtleyAvesto Variants tartan ene Sept. 30 1,160 
VARTAN STosFordiot. to Agnes (Place. eee ee ee Sept. 30 500 
WEISSH AV Bees Varian obi ton lai lnc cone eee nee eee ee ee eee Sept. 30 180 
“HAZEN? S Tes Astoria touBernan cA:y.cs.. ser Sept. 30 4,100 
1ST ST WoodsidesAves tomMViatihe ws iPlace sense eran ree Nov. 7 415 
TRAUTWINE Ss ies MiskvAves to: Ramseyio tan ere aie ene eee Nov. 26 455 
LURTING|S Ta: 5st Ste to santord Aven eee Dec. 8 6,200 
*SENECA AVE : Borough Line to Willoughby Ave.; 
Summertield'Sty toist. Helix Aven eee te Dec. 31 550 
SOLONE: site Greenpointe veto Ole] sels hy Caine Dec. 31 260 
Skillman to: BarnettiAives: ane tee ee Dec. 31 750 
DICKSON STs (Skillman to BarnethAves\y:-0) ego e nee ee Dec. 31 1,480 


*A mended proceeding. 


DraAFrrt DAMAGE Maps COMPLETED AND FORWARDED TO BOARD OF ESTIMATE 
AND APPORTIONMENT FOR APPROVAL 
Forwarded Feet 


STILES PLACE Jackson Aves torStatiom: oats seat iran Mar. 11 
STATION ROAD: Stiles Place to Cemetery Lane.................... Mar. 11 450 
HEISEReS Ts) Barnett to Greenpomines viessem tin eee Mar. 12 2,540 
LAUREL HILL AVE.: Skillman to Anable Aves:..............4..5-. Mar. 31 2,600 
228RD) 9 Te 10th to Hempstead sA viesaiare tsi sraere tere eee Mar. 31 1,600 
OLD FRESH POND ROAD (Closing): Fresh Pond Road to Mt. Olivet 

Fe em ot PE fee aie ar nore Si Gets Sos Sacce id ay Sour Bate G.d-o% April 22 125 
IZTH STs 12th Styto: PolletAvier.ce aici eee rete eee Sept. 30 1,050 


Forwarded Feet 


EGRESS Viton les Cll o Ce COnDISIZWA VG. soe: Senne wie Ne eacsiaerda bee c peria a os Sept. 30 80 
APA OOO VEL com LUCA Vato O4 LI tS penne eae are aatcie ae eine soe June 5 170 
peo we barclayeto.oantord A Vesa anita. eke dow sae ee bases June 5 80 
BOUCKAWAY BLVD.: Elderts Lane to Atlantic Av .4......5...0;-.,.Sept.30 1,850 
95TH AVE.: 109th to 111th Sts.; 
ES Gla Gow. Lou CS es ener eee ters oem ei eee Re etc A, June 24 950 
iE o lem DaiGa COL UlteOGSh are ales. etc meucghaiate easave cae oo oto June 30 390 
Piel ieb ben Vikas ackconmA ve: tomeelliotaess saa. ene ee esc. boc June 30 1,100 
DOU io lew Newsy ork Averto WalthamiSts.n 4 ores o.+ sone 4 +g 3 June 30 82,300 
aS VUNG AW em untineouNtchols Stsicm sm asec ease nyc 222 occ July 31 509 
eCTIEL JANG a. Siorabees Siemnew Op, lied seal tae 2 teres eee nee oy cae em Aug. 30 175 
me LUA ae AStonia tomberriatl A Vesust so ae. ad hae ee oe noe Aug. 28 4,650 
file em ACksOn tora LSteA VES, moebeae oe ne Bias dh ee teas eras ae Sept. 30 2,600 
Panos bathe Myrtle Ave, to'L, Ip ROR S20. soca cas sole Re ee 5 Sept.30 1,400 
BOI ITBN IRIANOIDe Mb imanle ane, WerNiGieehaielis. 5 66 aay don eoeon eters ce Sept. 30 a0 
CONSTANTIA“PLACH: Myrtle Ave-to Varian St... 2.2.0... 00.4.. 2. Sept, 30 1,160 
Vente atNie Slee hOndso Gy tOrA ences) blacem meni. ir.stie a ieee ce Sept. 30 500 
ANABES iar: Perm Vaca tie Us iLO ete tk ween Anne, a cya ee at ete Sept. 30 180 
SEPA Nm eee NStOonautosbpertiane A Viesenm ae anette oe aon ou nean en Sept. 30 4,100 
Si eode WoodsidesAve, to Matthews Places... 22.44.4505. .4026.845 Nov. 7 415 
SU Uma VV Odes HiskeAvien LOmNaAmMseyaotseee= ear ae ae sane cea Nov. 26 455 
BMC, Slstst. to Gantord Ave. 55. a0.68. oie bce Joes calves ‘Dec. 8 6,200 
Screening and Sedimentation Plant Area at Seaside................... Nov. 28 
*SENECA Ave.: Borough Line to Willoughby Ave.; 
OLummepmelde sue LOno tal Clixe\ View wen er teens went aara 4 © Dec. 31 550 
PLONE oT. Greenpoint Ave. to Queens Blvd. ........2.....++....-.-Dec. dl 260 
(Slallimnaral ia) (opreaeign ANueEes poag ha con on deed ness oan eerene Dec. 31 759 
PCL O Ne ody lclliman torbarieuteA Ves. aetna ee A ecuccke ae acne Dec. 31 1,480 
42,104 


* Amended Proceeding. 


FinaL DAMAGE MAps COMPLETED AND FORWARDED TO CORPORATION COUNSEL 
Forwarded Feet 


TUTE IRIEL JNA, S (Cipei aval Gres {wove |fibhakh ove) ave kid ety cates Guy comin cir) caer Sree Jan. 22 4,700 
Aerie Rola Vane W yeksAves to outphin Blydj.. 2224... 0¢9:.5s.--- Janae 222.000 
PROCHMORES fe Metropolitam to Myrtle Aves. 2.2.2 529.02. ee soe Jan. 22 3,835 
VWiOOMSTMDE WAVE yiackson’ Aves to Broadwayea0. sa. 24 40--¢-82. 044, May 9 9,500 
COOP ReAN He ncilom blacesOpeTOClLOfeols tae oe ae ea a May 17 = 4,000 
CH NA Ae wAVibe ew dsall ton Woodhaven Aves... jase csc ou May 17 _—‘5,000 
BZARID) Skye Wile wey lakewahatiueevel BUWSS on 5. woe ac tae bean eo Gober eso Ue June 30 1,600 
BenRUMCAVE.;. jackson Ave. to DIOR Ri ooo eek een oi oes June 30 ~=—7,900 
SRO NPs oto kil lman' to Green pointlA Ves. ase snae ears ete ee = June 30 750 
Ul SihE Rael seo kilimarm to. Greenpoimt Ay eSesce omen c i vanae June 30 5,500 
TRUTTECTRRRS ANNAEY © HDR G an kee Aahal asi ESH sien at. Santee ceaee Gucee 2 ere Oe aeeeee es Decree June 30 800 
SIGIDIL, ANG Doe Jaleinorae) abies Reel Sie ey can On op edie oo So Oo e eee oor June 30 2,300 
Pile em Ole leA ver tos bast, RIVeEeti sn 5 a. a aera. © se laa reas June 30 3,600 
i mile Vib eootimeAves tomNorthernw blvd. wen er ceeuers © seas esas one Sept. 30 2,100 
SIBUAVALING SMR Go Jsirepalzy ate) Biomplcial eQdeshnan a Bes mg eee eer Oo does oC Oct. 10 4,100 
POO WES demi azen obey LOnmutimars AVC! nyse atte sc taeis se sce sees © Oct LO 150 
ISILASS) Sibse. Sialic walino) WBloealern ANKesh ae ane ene eae oe ecu una ok ote Oct. 25 3,500 
CAROLIN ST.: Anable to Borden Aves. ; 

SiailimeanktorGreenponitpvies<iase cae tiene ene ei Oct. 25 2,500 


63,835 
* Amended Map. 
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BENEFIT MAps COMPLETED AND FORWARDED TO CORPORATION COUNSEL 


Forwarded Feet 


FIRTH AVE jGrand st..to. juniper Ayes cetera aenee ee Jan. 22 4,700 
ARCHERS Slav aim WiyckeAve.tonout pails. O.2G aunty nen ee Jan. 22 2,000 
PROCTOR STs) MetropolitanitosMayrtlesAy.ccoem reise ee ee eee Jan. 22 3,835 
*VERMONT AVE.: Highland Ave. to Angle south of Cypress Ave.....Mar.13 3,700 
GROSBY- AVE: Vermont Ave: to Bulwer Placea. = eee eee Mar. 138 775 
WOODSIDEFAV Ee lacksoneA ec ston 5 road wely eee ieei sn eee ee May 9 9,500 
COOPERSAV Es psilonsPlace topbroctotnot sisal inet ener May 17 = 4,000 
CENTRAL AVE] EdsallitonWoodhayenvAviesham a tar increta May 17 _—-5,000 
223RDiSilesLlOth tovdempsteacligAtviesa aise een te tease ern June 30 1,600 
BOERUM-AVE2. Jackson Avertoi Ls [2 Ru ee eee June 30 = 7,900 
S DONE isd skilman to Green poinGeAnvecsarrt- eerie iene on en June 30 750 
ROSTERSAVE: Skillman te'GreenpombAwes-ameae ene June 30 — 5,500 
RIKER AVE <2) 2thito Zo ths0 ts cae eee eee nee June 30 800 
SIGE AV EewAStoria Aver tol Zi 55 bar memset sien iene sean June 30 ~—- 2,300 
20 TH S Tet sigeleA veto last, River rset ere re ee eee June 30 ~— 3,600 
BELL AV Era Sothua ves to. Norther yi lv.claie ws ser ann an nr Sept. 30 2,100 
*HAZ ENS Astoria tonb Gtitia mis fe seers area eee Oct. 10 4,100 
FHOODESie eilazen OlatomD itmarcen vie serine reine OctoaLO 150 
BETSS See skallimani tos BorcenwAsvcss ees ieee ee "OctaeZ5 3,500 
CAROLIN ST.: Anable to Borden Aves.; 
Skillman -tosGreen pomiteniec-a ate ie ree ieee Oct; 255527500 
59,360 


STREET OPENING MAps BEFORE THE BOARD OF ESTIMATE AND APPORTIONMENT 
PENDING APPROVAL 


BLISS ST.: Skillman to Borden Aves. (Rule and Damage). 
CAROLIN ST.: Skillman to Greenpoint Aves.; 
Anable to Borden Aves. (Rule and Damage). 

SENECA AVE.: Borough Line to Willoughby Ave. (Amended Rule and Damage). 
BROADWAY: Newtown Road to Queens Blvd. (Rule and Damage). 
FIRTH AVE.: Grand St. to Juniper Ave. (Rule). 
BURROUGH AVE.: Borden to Woodside Aves. (Supplementary Rule). 
OLD FRESH POND ROAD (Closing): Fresh Pond Road to Mt. Olivet Ave. (Rule and 

Damage). 
13TH ST.: 12 St. to Polk Ave. (Rule and Damage). 
POLK AVE.: 18th St. to Fisk Ave. (Rule and Damage). 
TRAUTWINE ST.: Fisk Ave. to Ramsey St. (Rule and Damage). 
Screening and Sedimentation Area at Seaside Park (Rule and Damage). 
LURTING ST.: 51st St. to Sanford Ave. (Rule and Damage). 
STONE ST.: Greenpoint Ave. to Queens Blvd.; 

Skillman to Barnett Aves. (Rule and Damage). 

DICKSON ST.: Skillman to Barnett Aves. (Rule and Damage). 
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ALTERATION OF ZONE Maps APPROVED BY BOARD OF ESTIMATE AND APPOR- 


TIONMENT 
Approved 
NEWARK ST.: South to Mandsley Sts. (Residence to Unrestricted) 32C....... Mar. 7 
HANCOCK PLACE: Queens Blvd. to Greenpoint Ave. (Business to Unrestricted) 
FG 6 alah tate on8 Erle o Siceeahe RRR ARR en  e a June 20 


BERLIN AVE.: Columbia to Borden Aves.; 
BORDEN AVE.: Berlin Ave. to 100’ east of Gosman Ave.; 
TOWNSEND AVE.: 100’ east of Clifton to Borden Aves.; 
JONES AVE.: 100’ east of Clifton to Berlin Aves.: 
WATERS AVE.: 100’ east of Clifton to Berlin Aves.; 
JOY AVE.: 100’ east of Clifton to Berlin Aves.; ' 
DEBEVOISE AVE.: Columbine to Borden Aves. (Changed to Unrestricted) 38C.. Sept. 26 
JAMAICA and FARMERS AVES.: Business to Unrestricted (26C)............ Oct: 
MEDFORD ST.: L. I. R. R. to 100’ north of South St.; 
NEWARK CS Dell, RoR. to 100" north of South St.: 
UNION HALL ST.: L. I. R. R. to 100’ north of South St.; 
DALE PLACE: Union Hall to Newark Sts.; 
LIBERTY AVE.: Medford St. to New York Ave.; 
SOUTH ST.; East Line of Carlisle to Newark Sts.; 
SOUTH ST. (north side): Newark St. ‘to 100’ east of New York Ave.; 
NEW YORK AVE.: Jamaica Ave. to South St. (From Unrestricted to Residence 
TAGES ASITLCSS WA. 2 Gene re ENP ena Ma a Toe vy ey Cebu tae hea July 18 


PROPERTY MaAps APPROVED BY BOARD OF ESTIMATE AND APPORTIONMENT AND 
FILED AT THIS OFFICE 


Filed 
SIE AV Voile Leal) ELE Oop et eed SERRE A Lyd tucialicia suriale dial getae ae ceded ss eG) eo Noy. 19 
BMS LOR Ane StiiN Ge Broadway. bayside. «215. ceci se see wae he dese tae Mar. 5 
END MESILIGING Aisi. ShaNS TAB ABYANIN IS) Ss Sen Ae ann er aueiee ae se es Oe eee ee ANG, 
BT Neo Ley el) gmetad) IN Oats Ee ceerey eis. fic) e GlcbeRdaciecc Seid wlamte S sad ete aie ages Aug. 21 
Seo omni LONGI Ge POV E RID TMNAN DE KAISER act. sau ctce so sams «i July 25 
KD Wet Obs imol OC DlONTOR KEW GARDENSE. voc. coe. sscen source sons (Gies, ily 
ee El Ge ABN Le Maa ere SRS a Pale! Ws, oh ca Png ass ig dem, w Sstaoe gia cede emits © ead Sept. 23 
PD) Dil eG wm lockr and partot BOCK Sita «aan acess enclagh ne a de eee or Sept. 23 
Arm e Onk om aM VA) © ELAS Npe wg ahns crc ceacsrsuicme HinaeGlsh ba es 552 dQuul oa eon Nov. 19 
CHO TEIB INS: (GARI OIA DEE go br ciore cetto. ce georoad ne Aas. ic Cento: re eae ee ee Dec. 18 
PROPERTY BELONGING TO SIMONSON REALTY COMPANY......... Oct. 24 
PUNE D OGM S O) EP SM OTA. estar Page Sear een an ae ke Nov. 19 
PROPER DIYS BECVONGING LO) VALENTINE KEEBIN =... .220-.sc--.-6e0% Nov. 19 
HTe@ LE) NILA PLACING) Re eee Maca e PEN EU Cet ore si ke a5 dows Map tahie Sree tats Bk Nov. 8 
CORONA EE Riva Cia SUBD IV To LONMNO 2eer cy... hoesae + sec aneeesae as Nov. 21 
PMmen Cecelia poets byl lsAUl Relym by IRIKiRieae pine toe nwt y. A kedt nie Guieearavecssa es anne eos Nov. 21 
City STREETS BY DEDICATION ACCORDING TO OPINIONS RENDERED BY 
CORPORATION COUNSEL 
Opinion Feet 

AO NZ Osa CH. beach 9th to, Virginia Sts... 4 ac. sense wea Dec. 24/18 420 
AUGUSTINA PLACE: Wheatley to Beach 12th Sts............... Dec. 28/18 550 
BAYPORT PLACE: Augustina Place to Dinsmore St..............Jan. 10 900 
BEACH CHANNEL DRIVE: Beach 130th St. to 100’ west of 

Bereheel staat a eee ee OR Ee ee AE et hod h oes ol July 30 2,930 
BEVERLEY ROAD: Shore Road to Douglas Road............:.. Dec. 24/18 2,230 
BOLTON PLACE: Beach 9th to Virginia Sts.......... tie nia eea 24/18 500 
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Opinion 


BOULEVARD] MotteA ver to Borougin inert ln eeee sie nails 
BRENTON AVE. Plainfield Stato) Hillsidetives. a) ere Jan. 
BROOKHAVEN AVE.: Beach 19th to Beach 20th Sts............ Jan 

CHANNING PLACE: Larkfield Place to Beach 9th St............Dec. 
CIDAWADIRIONE IPILYNOIDS GU ben ion ctilsl AGES. Wc Go noe oc br ocodnaweobune Dec. 
CORNAGA AVE-; EmpirerAves to Reads Vanes...) eee Dec. 
DINSMORE) Si= Beach 2th sts tomoamsPlacee ee eee Dec. 
EVELYN ST:: Azalea Sty to Mt. Olivet Ave. a2. meee eee June 
PABER PLACE] Granada Placeito) Borouch linen eerie Dec. 
FAR ROCKAWAY BLVD.: Beach 32nd St. to Norton Creek.......Jan. 
FOAM: PLACE? Boulevard to Dinsmore Sta ee ie ee ieee Dec. 
FORBES 5 leeOale tox@ tweens vies siesta ae ene Aug. 
GEROUDY Sis Oak to Onecnsr Avesta ee ere eee Aug. 
GIPSON PSde-sMiotizAvies to. boro tle lel c ane ien tn ene titanate Dec. 
GREENPORT ROAD: Beach 19th St. to Cornaga Ave............ Jan. 
HAY DOCK: SI) Oakto Oueens Aves) sgn ee ne Disa se lake ae pemenagtee Aug. 
HUDEeSie Boulevardsto, Brunswick viene eer eee Dec. 
KESSENA ROAD: 87th Avesto 175 northiof $dth Roadaae are eeee Dec. 
LARCH AVE.: Parsons Ave. to Fresh Meadow Road.............. Aug. 
LARKEIBE DY PLACE Boulevardstol€ormaga Aversa Dec. 
LAUREL HILL AVE-.: Skillman Ave. to 300’ south.. 35 gaol ohne. 
LONSDALE AVE.: Crocheron Ave. to 200’ south of 20th ve 0, tuts FEO 

NARCISSUSES Dev omart voneansoncAiv:cooeere ister narnia eae Aug. 
NEW HAVEN AVE.: Greenport Road to Delancey St.............Jan. 

NEWPORT AVE.: Beach 149th St. to Adirondack Blvd........... Aug. 
OAK AVE? Eiton st. tol resh) Meadow Roadtye = aie Nov. 
ORONTES S l3 Corona Aver toeenia Stas eneeeeieee July 
PRAR TREE AV Ee: Pell Aves to Kingsland Aves erm ele eee June 
OUBE NS AVE Kissenahoadstol ParcsonseA Vicari tie entre Ole 
QUINCE2Ss i] Kissena-R oad to OaksAve rman eee iene men Aug. 
RAMSEY ST.: Calamus Ave. to 475’ south of Stoutenburg St...... Jan. 

ROACH PLACE} DiilakRe Re torCoronarAvienrn eee erent Aug. 
ROSE Shs kassenav load: Gor Oa la eAcy.c nei yee aeae eae ee Aug. 
SAGE? ody. Boulevard tovk mrpinevAvier se erate eet Jan. 
SCRANTON sil-3 Pletcher to Eivers)Aviessaren sateen June 
SOUTH JANES De jacksonto tluntersatvesanes nie ni ae ene June 
VARICK ST.: Corona Ave. to 250’ east of Tieman Ave............ July 
VIE TORSPUACE Ss broadwaystom|iG 2 ens: seein eee nee May 
VIRGINIA SD BoulevardstoyBoltongelacenemre ieee Dec. 
STH VAV EE. Srdito 4th Stow. cree enn nen ieee nae meer eee Feb. 
BEACH 9TH SI.) Boulevard to Empire Ave. 225 ee ee Dec. 
JEHOPNC ISL PAN BE SNS Jka Me IIR, Woy IDMNSNORE Siisns ooo once o op woe Feb. 
15TH Si 46th) Placeto. 225 awesterly qeceeaeeeae ee ira een ee June 
BEACH 17TH ST-:: Brookhaven Ave. to Atlantic Ocean.....-.-..- Jan. 

19TH AVE.: Murray. ots to Crossiisland Bivdae, eee iene eee Nov. 
BEACH) 20TH GS ieee NoturAtviem tol ootlt ils taser tee renee en ian 

BEACH 22ND ST.: Elk Place to Far Rockaway Blvd............. Jan. 
S4TH AVE.: 250th Ave) to City: Line oo ene eee ee ee Dec. 
SLM Mal VA WADae weal Woy Le SI Ac ncos oe daocnedeoosonsoomadaanws Jan. 


BEACH 39TH ST.: Rockaway Beach Blvd. to Atlantic Ocean..... Jan. 
BEACH 40TH ST.: Rockaway Beach Blvd. to Atlantic Ocean.....Jan. 
BEACH 48RD ST.: Rockaway Beach Blvd. to Atlantic Ocean... ..Jan. 
BEACH 44TH ST.: Rockaway Beach Blvd. to Atlantic Ocean. ....Jan. 
BEACH 45TH ST.: Rockaway Beach Blvd. to Atlantic Ocean..... Jan. 
BEACH 62ND ST: EolaR, Rito. Atlantic Ocean ween ees: Jan. 
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Feet 


3,320 
870 
380 
670 
330 
700 
900 
440 

1,000 
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1,325 

1,325 

1,500 

2,000 

1,325 
400 

1,200 

2,350 

1,500 
300 


1,720 


450 
400 
1,725 
1,930 
1,500 
1,800 
1,985 
2,010 
930 
575 
2,270 
1,350 
440 
200 
800 
720 
700 
3,000 
1,900 
1,870 
210 
1,740 
1,230 
3,270 
1,250 
1,250 
640 
600 
530 
530 
550 
640 
1,450 


Opinion 


BEACH 74TH ST: L. I. R. R. to Atlantic Ocean..:.........025. Dec. 


OSES Lem TATIIAI CA LO Gard uN ViGSa nts. wie qoers aero wt cena oly ale Nov 
MOM Suan] CLOME LOMA tan TC AV Sara taiastnai asi fie aye oven hal okes > woe Dec. 
SO HPAV UsseHorestubarkway.torcothotenms ames act otis sila lane: Nov. 
Som ORI Vee 4 Sth ots tol Rarsons Aelia gore cine aie oles te ae Dec. 
SOINEL IRGYAIDIS TIGRiAel Sib, (roe Soue ates IBMOrVel. Com ou daccnonaneoueoHeee Dec 
SOM em lAS UN Sta bol ParcOnSrAVG, - sais alice see aaiecdae crea aos Dec 
Siew Dace l48th ota tOuearsomsoA Ves ariat eas a ett searing «sues Dec. 
SL eA em OUeens Divas to lL4ord elven. cascac.) ce eiade neues ack: Oct. 
XOIIEE ANID SS (hovel a Kol hed fel MSS a ewes Oe crercereel ps Gace cies. ceric Oe ml eee June 
OGM Siem letberty: LO. LOdrd (AVES. sin. ie a se ee Greta nialaie ee so ee Sap Dec. 
BEACH 107TH ST.: Rockaway Beach Blvd. to 551’ south........ July 
BEACH 108TH ST.: Rockaway Beach Blvd. to 575’ south........ July 
BEACH 109TH ST.: Rockaway Beach Blvd. to 580’ south........July 
BEACH 147TH ST.:; Jamaica Bay to Atlantic Ocean..............Aug. 
TaRSSARIEY ISyabLS kefuleh Jslaide, Woy Tirasy’ suxovmelal Cohe folsticlel INCRE ous cnc aucacasnue Oct. 
IPCVMEL Sib 2 totshelatil Daghto terrae RVOEYGl, 06 cqq>ga0abanuno seen cones Dec. 
HOOF OM cm amaledy vembOn SUtp minis y.Caemjeeses aeeyae a: elellsra eis Jan. 
LSIUSAE Sates Sie ay Dienicino ll iiterecle sce aocadan danakeMamooe ess Noy. 
TEVANIOD Saks3 Sie Dynes qwomerl! Tele boo nuacemeocwoudmeoneoa ees Oct. 
HOMME OM Oat ne tive: CO bil 5 GmOrbl weeeyesseetrs «aa ale euemutienn cs oncss Oct. 
iS N De wA@r OlsteAve: tos lainaica, Bayan sci ssc. bona ts June 
PADS IME IONS Ae ieolraaiaey unrest Browns 2c 6 er ie Sena ea Gane miele ees Jan. 
Gee ona GGNCORee ml GEAVCS just iets <treies star teat aie nies ue cia are oe Jan. 
DO) RE PWVAGB olde tom ACKSOneAVESae isa. ciaaneeercecmar es wee 4 Dec. 
TRON: ss oa Gio sting eb OER RCs ee re ee 


DIVISION OF SUBSTRUCTURES AND FRANCHISES 
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Mars BEForE BoArD OF ESTIMATE AND APPORTIONMENT PENDING APPROVAL 


Map showing a standard location of substructures for all streets in the Borough of Queens 


having a roadway width of less than 40 feet. Dated March 17, 1915. 


T.B. 624. 


Map showing a standard location of substructures for all streets in the Borough of Queens 
T.B. 624. 


having a roadway width of 40 feet or more. Dated March 17, 1915. 


FIELD CORPS: 


ANAS Ta blinalee Rs 4 G.gH OM ake oa Ore a Are ORES Ee ROTO RR Tuc rca mere aire 
Beare SHlOCALEC memmre nn wat eat ee amen WM ren Le Ae GR OE a ae LE as 
Hainentalect Gtattav,CLse tet weed oe tee er ee oer aera. Or mere 
CUE DG OCA LEC eae tet eats ene ich hs eth NAN re Leste ac rie 


“ “ “ 


i. oD ievolieyy marvels IloyernWGha Won sd ods ode ao ee amon Soret on 
“ GH | Abts oy OBA SE, een aenes cig OY Choe CuSect -c. CASTS RaEe aetPnc RReraL 
oe levels tek Jee ob at eh an een ee 
« “ “ 


“ 


| evavd lah baveed in alee unghan news ABO ede. Bry SANS 0) 9 WD Moen AERA, ama ae 
Seweminian holes loGatecien.g ay tacaars cise ces nero ene cais “oc evacuate Rated Gries? 
MECElvin Seas NS OCA LEC aupach aetna ore res ose Ani) haan arom tages 
Telephone boxes located..........-..: 2 LDR woere cen Ci cererea ae cutee 
GasevalvVewDOx eon OCALEC nel svariscasttntan aeseehe soya cit raiser aud ee ocean lens 5 
Wc etaWORCSal OCH LEC. sects Ny At repr eMeae, oi suciice. yorke Sie huersth ani ey earn cimmucne 
Blectrelightand power boxes located sa. sna.as- secede one 2 nae 
Sireeumallwava boxes located faa aserace ceils at brendan che Sec mcs deletes 
RCCL LG LOCALE oceanic seared ety svn ora es woe aii acing’ 


44,310 


135 


Boxes, sewer manholes, etc., measured in detail.......................... 203 


Street openings in which substructure locations were made................ 5,949 
Inspectionsiabiwhich’ datarwas procured sem -esr ae eee eee 3,203 
ss & = "-no datacwas procured a5 eaeea ine are ee eee 2,208 
"Fotalasp@ctions: sic vere ce ae a a eee Ao de et 5,411 
Linear feetrot gas: mains. located as sas aster te eee ee 147,294 
& * © water mains locateda a2 aw deus tee dese eee eee 65,107 

as “. “Selectric power ducttocated manne. on sea. oo ae ee eee eer 8,417 

“ & © telephone. ductdocated etre ane me. hae oOo eee 12,344 

“ &. © Sewer pipe located: un. Seah erin aterie se eee eee ee ree 393 

ss i © miscellaneous pipe located 3 jvc seme eee eee eee 117 
Total linear feet of substructures located in street openings................ 230,0¢2 


Surface location survey on 40 sheets covering 5.0 miles of streets. 

Detail measurements on 55 sheets, covering 14.0 miles of streets. 

Levels run on 52 sheets covering 10 miles of streets. 

Correction and addition survey covering 2.5 miles of streets. 

Special surveys covering 5.0 miles of streets. 

Located 44.3 miles of substructures exposed in street openings in the Ist, 2nd, 3rd, 
4th and 5th Wards. 


OFFICE CORPS: 


Plotting topography, detail measurements and street opening surveys on 9 record 
maps. 

Colored one Record Map. 

Plotting four special surveys. 

Computing coordinates for five Record Maps. 

Revising standard plan of substructure installations for less than and greater than 
40.0 foot roadways. 

Designing new standard plan for substructure installations for 33.3 and 40.0 foot 
roadways. 

Collected all available boring and subsoil data. 

Indexing and filing surface location surveys, boring data, sewer and highway maps, 
franchise data and private company information. 

Subdividing in Record Map sheets Final Sections Nos. 40, 48, 60 and 63. 

Subdividing into Final Sections 400 foot maps of Hollis, Jamaica, Aqueduct, Black 
Stump, Flushing, Idlewild and Bayside. 

Subdividing Williams Map of Queens Borough into Final Sections. 

Furnished 57,240.0 feet of subsoil information to City Departments, Public Service 
Corporations, and Private interests. 

Approved 370 street opening permits for installation of 23.5 miles of gas mains, 10.7 
miles of water mains, 5.3 miles of telephone duct and 4.7 miles of electric light 
and power duct in accordance with our standard substructure plan. 

Approved 1,128 permits for miscellaneous installations and repairs. 


MISCELLANEOUS 
Maps FILED WITH THIS BUREAU: 
Final Sections: (Atlas: Sheets) perience eee 2 
Grade Charts vcs Po Fe eda it oe eed ede ee hs 
Special Final Mapsaen ste tees et ee ee ee abe fice INS, |) Re 2 
Alteration :Mapsico) p85 cao ck ronan tate cao aE om 26 
Draft; Damas eaMViaps(Orieiral)) Secor heer rae eee 36 
DraftsDamage Maps: (Tracing): eimerae cinerea cite meets nent ene ee 36 
Profile: Maps’. scatters sas Fst diced cee dieing Set ie OR eee ee aes 
Damage Estimates. .0.itig- cil ocak dier atte eich Aeiarue CR Rete en ote ee 30 


Greiner COC MN Lat Swen ra enter. © Meie ies tie ak cgi eae? Sane ya oA eer iris, tae 2,647 


SUVeVeOrCOLM ora lion SOUMGe ley ac mutentau len con leraera < oncls/ eis ochols os oneogn eae ne 4 
Se eee eet ee ar ios St ea bik did aN wae oaargweekee J aaages 49 
“Uae IME OISS «36 Beaute: haiticic of len oo yORBIn CRO MRCS ECT aL ain nD ce = 
Miscellaneous........ diets Soa Giro inet A SO eet Isa ghee Sta ae acne Ae ann eee ar ae 18 
TCR LS eee AE Ny EEE RM Reve eictiniaie Gece ets ckatcim eld. «a Blawes alowee 3 4 aa 10 


Conduit Maps...... 
fee ENO ciclwlV ic Cie mare armen re errr ges eat eins Sivsk Ja ewcvei ginal alates rake sas 
TEX eee Zyaval TSREUM cl aVeGveh NUNES SIG aen cis: Sho) ete cuaeemee.Citieaee A ae Pa toen Cnet ete eee een 
Railroad Maps 


SOT UES OE Sento) gtd SE Oy agri 9p esc eC RTE eon in ric race Og eae See ee 
JExeyaxeretigy: INMEV OG. 5 Oks cunt Pact caoeNOG Ob ctu sOee ce Siasaet Ea aioe Orca a Se aS 17 
EPO USER NIT Grin 2elVid Seem ern ay mee Wee te Sear mhcs Rede N Sia Ay oh areuetere “ltoferane.e x si 2 


CoPiED AT County CLERK’S OFFICE: 


(Slay ets DM Bevis & atin aa as oh eles Bee ace i cin ase ee oe ae 35 
Ee EATUCCORDUT CVS erwin earn eee ars «Seals Ge Se Shaye es a yale Re 955 
MGCdeMeSCEI PO Semmes parte eae Reuter he aie cutue desioict succd abe wae aa ie aiden eas 481 
SSS rROLE EE , ions hoe oat Gtr Sousa 0 LOE CrCRO RGEC EOI S cL res aE Ae A eo es 167 
MA EStI OSU ONS REIS NE crear Sine ticle. Kauai ek Gat ektw es 535) 


BLUEPRINTS MADE: 


Bormtiiclbucestiand- othermGity, WepartinentSas se. nas ce seis e. ene. se oe 3,719 
Hotmliconcalslancrival roa Ceeee err t ene sraer nb rtG, secre ar anaes la ese cs an 11 
Borlawvyers litle Insurance and Trust Company.....2..5.02.----5:-.+6-- 16 
Ret aricecle Li ten@cnipaty we eek Shee. Se oh cieia pee eww bys eae Se ene a Os 7 
DomelitieGtarankeeran de lmists COMpanly semis cmenieme co eee hss ops cle. se aweln. croc 63 
Bom Givilebmoinecnrs andsGitys Survey OLSiaae. =. 25 ose acues soe ee eae: 206 


a 


BUREAU OF BUILDINGS 


PLANS AND APPLICATIONS FOR NEW BUILDINGS FILED AND ACTED UPON DURING 


1919 


No. of Estimated 
Buildings Classification Cost 
5,209 Frame Dwellings <. \..,c3-heaoee «eee te eee ee ee $19,987,479 

551 Brick Dwellings... Acocks cg are Aen: on eee ee na eee 3,774,480 

48 Brame storessand DD wellimeocy mire icine nea eene renee een 270,050 

62 BrickeStores:andel weelliriciczemiessrtsei tera eae nena eee 408,200 

2, Frame) Tenements 5 2.25 4b ceiscs on en eee 10,000 

36 Brick Tenements 7722-3. 208 yee eee MALTS Go os 2,739,500 
Brame stores and: Tenementsrucs25 serene enero ne 

7 Brick Stores:and: Tenements?s-.5 2.250) eee 137,000 

19 Publie Binldines(Amusements) see eee ene 1,010,000 
Public Buildings! (Miuniei pal) terse tsetse leicester 

108 Manutactoriestand! Workshopss= a2.) eee eee 12,060,900 

9 @iihbkualalcciieee eNnararnnIrE ey ER PNR or IME ie a Sn AAA did oS a0 5 184,000 

3 Schoolsus pF wsas bee le bay Ge ee eee ee 458,000 

1 Hoteland Boarding Housesas ee ee 500,000 
Hospitals. ss 2.0% #00 wo eyo nora ee ee ee ee 

41 Storage: Warehousesy ebC. 3.5 cents hae eee een 1,151,600 

17 Office Buildings sans cen toes he ene ee 353,900 

2,235 GOTAG OS 65 Fae SB so Aree one Ie co os Ee 2,796,077 

9 Stabledits i. dens Ce Eee Re ee a 6,750 

553 Other Frame Structures: oc eee aes ee ee eee 174,551 
8,910 "Total eis 52% aie San ee ee ee en nee $46,022,687 
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PLANS AND APPLICATIONS FOR ALTERATIONS FILED AND AcTED Upon Durinc 1919 


No. of 


Estimated 
Buildings Classification Cost 
2,586 GAT ee Wellin! Samer mma ne ae Ree yer, ttre nian (a Rest SR $612,285 
50 Bric kel Wellin cs eeee en petra em eine Pe kee 120,875 
271 rame otorescancdalwellingseempertis och. 4. eee es cn cee meson. 147,882 
131 Briclastoresiand se) Wellies eam wane set ee nee ok 233,428 
30 rota Gel ericiienys Mamet oh Meenas col eves eee Re Ses cat kita ncaa é 15,460 
a2 IBveuelie “ANSareiaave alles, ote ore. coavstnigs eae aac rmet ecn eee See ee en 36,920 
16 ireamMe Storesands Lenem ents ameraie ty aie ane ake ere aceite see 14,915 
8 IB nickeotOnes alld wlenemn en (ome anme nnn re ae ee ee 7,425 
28 Jered ol ie TEKuulKehuarers (CAMARO EIaNSRMES) Gece one uoeawheadooueoeaenen ones 45,850 
1 Public Buildings (Municipal)........... a ne re ae Sn ences 500 
146 INA WolDbaeNOl ROS RIESS 45 0 aevepss cr ciss i nuk ca cn eR eee eee eee ee a ee 1,484,972 
18 (CINGERSAVESS 2 V6.2 Src mete Ie A Mode Min Ante rd Se 48,650 
6 SCHOOLS SRM ee ee are Oana wee re a a Oh ote 12,064 
17 TRIG HENS 4 eich «Roce See ks OR ae ore ene Cae 32,790 
1 IOS pila laa r ae wn eet Tae em at ke, Beto wl yh g 5,000 
29 STOFASCRWAlLCMOLISC rene inture enti: isceneic.pe oa as Le Sale Awe ease 346,110 
22 @ineeS Udine Saeeren a ee heeeren MERE CN Se CN ne eee eu Ua 841 185 
AR) (QyERBN RES 3 Ge Aasy secu & CaP PS Once ROOST “et RO SAL es ee ape mee an 202,425 
26 SGD Os eae nem ne Peer a orator: lente epee tuky tek, vce «ely aioe) apts sbised owen, 25,475 
198 @ENermbroamesccitet reser aa wn aerte Nee A os 60,786 
3,729 AINGRHEWISY. a coi liza BG noose A COR oe en cre a ao ne $3,488,001 
RECORD OF INSPECTIONS 
(COASISRIUONES. pode sd oak ec Oe oe ee 69,760 
IPSN ONE?» aS a eS alee oP A oc 8 AG Da RA eK Ee on A nn 33,349 
TENENSERETSSWYER 5. cory ses poten yo le © AOS Rr Re ee aa ane a Ps 8,284 
IBUERROR 5 5, & orn Bidet Bits duet A OF El ABE TN om a a a oe Ih es 
RECORD OF VIOLATIONS 
Received Total for 
Nature of Violation Pending Since Disposition Removed Pending 
Defective Construction. 5,041 293 5,334 242 5,092 
Nope enmitte yy. fas 3,763 804 4,567 677 3,890 
IONESEIIE coe cere eee cae tee 914 120 1,034 Ut 957 
TRON 54 A oon eeaie 9,718 iL aly 10,935 996 9,939 


THE LIBRARY ni 


73 


PI 


: ___PRESS OF 
CLARENCE S. NATHA 
_ NEW YO! 


. iP hey 


es 


- 


Fe ge 


A SP, Be 


7 ot 
Ve 1 ; eh. ye ty 


